


NEWS. 

















-jpplement to ENGINEERING 


RUCTION NEWS: 

ways cece eee eere corer esrreweees 
ceria Railways _..--++++++++ 

and Power Plants......+++--+- 


OB cceccesnmecageceeesscescoces 


teen 


treme 


. 
eeeeeee 







ellaneous Contracts ‘ 
s. Possessions and Cuba... 
s and Specifications on File..... 
of Contracts Pending........... 
NATIONS 
TRIAL NOTES ....ceeeeceneeees 
PUBLICATIONS 

RK )SALS oan 
mH =NT PRICES OF ENGINEERING 
\TERIALS 


Perr eee re a eee eee 


treseeereeeseeseas 


eee eeweeeere eee en ewnmeweee 


Qn eae es 





+ of Contracts Pending, and the list of 
and Specifications on file at the office 
cineering News, will be found on the 
page of this Supplement.) 


RAILWAYS. 
.* denotes that this work is advertised in 
Engineering News.) 


\LGOMA CENTRAL & HUDSON BAY.— 
When surveys are completed, bids will be 
asked for building an extension of 200 miles 
at an estimated cost of $3,000,000. There 


ill be 64 bridges. W. C. Franz is Gen. 
Mer. Sault Ste. Marie, Ont. Noted on 
Aprii 22, 1909. 


ALTUS, ROSWELL & EL PASO.—Company 
has established headquarters at Anadarko, 
Okla. Surveys are now under way. The line 
will run from Altus, Okla., on the Kansas 
City, Mexico & Orient, west to Hollis and 
eventually to Roswell, N. Mex., a total of 
2s miles. Edward Kennedy is Pres. and 
H. Fielder, Ch. Engr., Altus, Okla.- Noted 
on Feb. 4 and June 24, 1909. 

BUCKHANNON & NORTHERN.—We are 
officially advised that B. M. Laughead, Mor- 
gantown, W. Va., has been appointed locating 
engineer of the Buckhannon. & Northern 
R. R., with headquarters at Morgantown. 
The Buckhannon & Northern R. R. will ex- 
tend from the Pennsylvania-West Virginia 
State Line, up the Monongahela River, to 
Rivesville, W. Va. Noted last week. 

CHICAGO & NORTHWESTERN.—Contracts 
have been awarded for the construction of the 
cut-off and belt line around Milwaukee, 
Wis. They will involve expenditure of $10,- 
000,000. The THOMAS MARSH CONSTRUC- 
TION CO., Public Service Bidg., Milwaukee, 
got the $8,000,000 grading contract and the 
CLEARY & WHITE CONSTRUCTION CO., 
Railway Exchange, Milwaukee, got a $2,000,- 
000 contract for cement work. 

CHICAGO, MILWAUKEE & 
SOUND.—Contracts have been let to the 
LORIMER & GALLAGHER CO.; 217 La 
Salle St., Chicago, and the J. H. FLICK CO., 
of Chicago, for filling in many wooden tres- 
tles with earth and rock, reducing grades, 
lessening curves and laying heavier rail on 
the line between Plummer, Idaho, and Se- 
attle, Wash, it is stated. 

COLEMAN, LLANO & SOUTHERN.—This 
company has filed charter in Texas. Com- 
pany is securing right-of-way from Coleman, 
Tex., south to Brady, about 45 miles. Capi- 
tal stock, $500,000; headquarters are at Cole- 
man. The plans call for a line from Coleman 
south to San Antonio, about 175 miles. The 
directors include: H. N. Beakley, J. A. 8S. 
Miller, H. R. Starkweather, J. E. Roogostock 
and R. A. Lane, of Coleman. 

COLORADO & CONCHO.—Company will let 
contract soon for building this railroad be- 
tween Robert Lee and Colo City, Tex. 
Later an extension will be built between 
Robert Lee and San Angelo, 30 miles. Noted 
on Dec. 16. 

IOWA & SOUTHWESTERN.— Company 
probably will award contracts this spring 
for the line to be built from Clarinda, lowa, 
Southwest via College Springs to Blanchard, 
in Page County, 20 miles. W. 8S. Farquhar 
is Pres., College Springs, and J. EB. Judd, 
Ch. Engr, Clarinda, Iowa. Noted on Jan. 6. 

IOWA & SOUTHWESTERN.—We -are of- 
ficially advised that contracts probably will 
be let within the next 90 days for building 
this railway. It will be 18 miles long and 
will connect Clarinda and Blanchard, Iowa. 
Surveys are completed. Right-of-wa 
not been secured. W. S, Farquhar liege 
Springs, Iowa, Is Pres. A, F. Galloway is 
Secy., and C. B. Judd is Ch. Engr., Clarinda. 
Noted on Jan. 6, 

, KANSAS NORTHWESTERN.—We are of- 
fcially informed that W. R. 
‘ontractor, Great Bend, 
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available harbor in the adjacent territory; 
20 miles of track must be completed by 


April 26, 1911. According to Alexander V. 
Dye, U. S. Consul at Nogales, “‘one of the 
concessionaires has assured me that con- 


struction work will. be begun early in 1910. 
This peg J will lead to the development 
of large jes of low-grade ore deposits in 
the district of Altar, which have remained 
undeveloped ewing to the lack of shipping 
facilities.’’ 

All concessions for building a railroad 
across northern Sonora and Chihuahua held 
by the Cananea Consolidated Copper Co., of 
Cananea, Sonora, have been bought outright 
by the Pearson Interests, headed by Frank S. 
Pearson, Mexico City, it is reported. Noted 
on Dec. 2. 

MEXICO.—Miguel Cardenas, of Monclova, 
State of Coahuila, has been granted a con- 
cession to build a railroad from Monclova to 
Chihuahua, State of Chihuahua, a distance 
of 550 kilometers. Estimated cost, $25,000 
per kilometer. 

NORFOLK & WESTERN.—The directors of 
the Norfolk & Western Ry. Co. have author- 
zed the construction of 13 miles of addi- 
tional double track in West Virginia, and 
about 48 miles in Ohio. Authority has also 
been given for the building of a low-grade 
belt line around the city of Petersburg, Va., 
upon advantageous grade and reduced mile- 
age. The president has been further author- 
ized to make contracts for new equipment to 
the amount of about $3,700,000. C. §S. 
Churchill is Ch. Engr., Roanoke, Va. Noted 
on Jan. 20. 

QUANAH, ACME & PACIFIC.—This com- 
pany plans to begin survey immediately from 
Paducah, Tex., to Paso, Tex., going 
through New Mexico via Roswell, Acme and 
other points. C. E. Ensminger is Ch. Engr., 
Quanah, Tex. 

SAN DIEGO, EL PASO & ST. LOUIS.—P. 
A. McCarthy, Ch. Engr., Houston, Tex., ad- 
vises us that contracts will be let this spring 
for building this railroad from El Paso, Tex., 
via Hope and Artesia, N. Mex., through the 
Texas Panhandle, to Red River, Tex., about 
500 miles. Surveys have been made for a 
distance of 200 miles and right-of-way se- 
cured for this section. Capital is partly 
obtained. A. Courchesne is Pres., El Paso, 
Tex.. Noted on Dec. 23. 

SOUTH CAROLINA.—A. O. Yearian, of 
Samaria, S. C., and J. D. Prothro, of Aiken, 
8S. C., respectively chairman and secretary of 
a committee which is promoting a plan to 
build a railroad from Aiken to Columbia, 5v 
miles, have sufficient capital, it is reported, 
subscribed to build a section of eight miles 
from Steedman to Lybrand. 

TRINITY VALLEY & NORTHERN.—Stock- 
holders are pes to have authorized. an 
issue of $150, of bonds. The company now 
has ten miles of line in operation from Day- 
ton, Tex., on the Texas & New Orleans, to 
Fouts. An extension is to be built from 
Fouts to aereen Tex., 15 miles. A. J. 
Wise is Ch. Engr., Houston. 

UNION PACIFIC.—This company has let 
contracts to KILPATRICK BROS., Beatrice, 
Neb., for building a line from Denver into 
Fort Collins, Colo., miles,.at a cost of 
$1,500,000. A short-line cut-off will also be 
built from Denver to Fort Morgan, 74 miles, 
to.cost between $3,000,000 and $4,000,000. 
The survey has been completed and con- 
struction work will begin at once. This 
cut-off will shorten the Denver-Chicago 
route by about 38 miles, thus putting the 
line on an equality, so far as distance, and 
mileage is concerned, with competing roads. 

Engineers are now locating an extension 
of the Crow Creek branch, completed last 
year, and $1,000,000 will be spent in carrying 
it northeast toward Wyoming. This line is 
headed toward Grover, Colo. 


UNION SPRINGS & NORTHERN.—JOHN 
W. WRIGHT, JR., of Union Springs, Ala., 
has the contract to build an extension of the 
Union Springs & Northern R. R. from Fort 
Davis to Milstead, Ala., 20 miles. Contract 
covers grading, tracklaying and bridging, 
and is to be completed in four months. W. 
M. Blount is Pres., Union Springs. 


, VERA CRUZ & ISTHMUS.—The following 
report on railway extensions in Mexico is 
from William W. Canada, U. 8S. Consul at 
Vera Cruz: “The Vera Cruz al Istmo Rail- 
way Co. is now constructing a 44-mile branch 
line from Rives, on the main line, to San 
Andres Tuxtla, crossing the San Juan River 
at Cuatotolapam. From Rives to the river 
the road will pass through a fine cattle- 
raising country, thence through a rich agri- 
cultural region celebrated for its excellent 
tobacco. San Andres Tuxtla is at the foot- 
hills of the San Martin Mountains. ere 
are a number of mineral sprin in this 
vicinity, for which the natives claim great 
medicinal properties. A 16-mile branch line 
is under construction from the main line 
at Brisbin, about five miles south of Los 
Naranjos, to Cerro Colorado on the Papaloa- 
pam River. This branch is to be extended to 
Cosamaloapam, 28 miles from the main line. 
Large forces of men are at work on both 
lines. It is expected to finish the line to the 
San Juan River by March, 1910, and the 
other branch about the same time.’’ Noted 
on Dee. 2. 


VIRGINIA & TRUCKEE.—We are officially 
informed that heavy snow storms have de- 
layed the progress of the surveys for the 
~ extension from Minden, via Well- 
ngton, to the Antelope Valley, Nev., noted 


on Jan. 6. Date for oting contracts is un- 
certain. W. H. Kirk is Ch. Engr., Carson 
City, Nev. 


ELECTRIC RAILWAYS. 


NORTH ADAMS, MASS.—An application is 
to be made for a street railway franchise 
for a line between thie city and Williams- 


connecting’ to . ‘The new com- 
Builway Oo known as the Taconic Street 
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BOLIVAR, N. Y.—C. M. Van Curen, of 


Bolivar, and Benjamin F. Patterson, of New 
York, recently applied to the Board of Trus- 
tees for a franchise for a street surface rail- 
y to be built on Wellsville St. and Boss 
St., this village, which line is to connect 
Bolivar with Wellsville. No opposition to 
granting the franchise is anticipated and it 
is expected that the board will award the 
privilege at once. Application for a fran- 
chise in Wellsville has been made. The 
Wellsville Construction Co., which plans to 
build this line, is composed of Messrs. Van 
Curen and Patterson, and Albert J. Matson, 


of Bolivar. The railway will be about 20 
miles long. Right-of-way | aaa se- 
cured. Estimated cost, $250,000. 


RED CREEK, N. Y.—George Tater, of 
Wolcott, N. Y., is reported interested in plan 
to build an electric railway from Red Creek 
to Wolcott to connect at Wallington with 
the New York State Rys. System. Right-of- 
way is also being secured from Port Byron 
to Rew Creek; the railway will extend from 
Port Byron to Wallington via Plainville, 
Meridan, Cato, Red Creek, Wolcott, North 
Rose and Alton. 

PORT NORRIS, N. J.—At a meeting held 
at this place on Jan. 28 plans were dis- 
cussed for building an electric railway be- 
tween West Millville and Bivalve, Cumber- 
land County, N. J. James E. Mitchell and 
Harry O. Newcomb, cf Millville are inter- 
ested. 

CHARLEROI, PA.—We are officially ad- 
vised that the West Side Electric St. Ry. Co. 
has abandoned for the present the plan to 
build a 10-mile extension from Charleroi to 
Ellsworth. C. N. Bennett, 101 Phillips Ave., 
Pittsburg, is Ch. Engr. 

PHOENIXVILLE, PA.—The Phoenixville, 
Valley Forge & Stafford Street Ry. Co. has 
increased its capital stock from $60,000 to 
$350,000, and it is stated that the company 
will issue bonds also to the amount of $600,- 
000 for the purpose of building the railway, 
including the Bridgeport-Norristown exten- 
sions. An ordinance granting franchises will 
be asked for at the next Council meeting of 
the Boroughs of Phoenixville and Bridgeport. 
Thomas E. O’Connell, West Chester, is Pres. 
Noted fully on Dec. 30. 

BLOOMSBURG, PA.—E. R. Sponsler, Pres. 
of the Columbia Power, Light & Rys. Co., 
Harrisburg, has announced the consumation 
of a merger under which this company and 
Meikleham & Dinsmore, Engrs., 25 Broad 
St., New York, will control all the electric 
railways between Berwick and Pottsville, 
as well as 20 electric light and four gas 
plants, according to the Philadelphia ‘‘Pub- 
lic Ledger.’ By the construction of 65 miles 
of electric railway the company will connect 
Scranton and Wilkes-Barre with Pottsville, 
where trolley connection with Philadelphia 
will be established. The railways absorbed 
in the new company are those of the Dan- 
ville & Bloomsburg St. Ry. Co., the Columbia 
& Montour Electric Ry. Co., Northumberland 
Light, Heat & Rys. Co., the Shamokin & 
Edgewood St. Ry. Co., the Shamokin & 
Mount Carmel Electric Ry.. Co., and the 
Schuylkill Ry. Co. Twenty miles of railway 
will be constructed to connect the Columbia 
& Montour System with the Wyoming Valley 
lines, and the construction of ten miles of 
road between Danville and Sunbury will 
complete the link as far as Sunbury. The 
Shamokin & Edgewood lines will be extended 
20 miles to Sunbury and from Shamokin the 
line will run to Mount Carmel, Centralia, 
Ashland and thence to Mahanoy City via 
Girardville and Shenandoah. A link of 15 
miles remains to be built from Mahanoy City 
to St. Clair, where there is connection with 
the Eastern Pennsylvania Rys. Mr. Spon- 
sler said that the entire project had been fi- 
nanced, and that the construction operations 
would begin not later than June. It is ex- 
pected that the purchase and improving of 
the properties will mean the expenditure of 
about $7,000,000. The entire line from Ber- 
wick to Danville, 23 miles in length, will 
be rebuilt and over Pv eameer right-of-way, 
with the Danville and Bloomsburg line relo- 
cated. The roadbed will be brought up to 
a@ standard to make possible the operation of 
express trains at a 40-mile-an-hour speed, 
the purpose of the company being to operate 
an express train service. Power for operat- 
ing not only the railway system, but for 
electric lighting as well, will be procured 
from the Harwood Electric Co. 

REISTERSTOWN, MD.—A new electric 
railway line to run from Reisterstown, Bal- 
timore County, to Hanover, Pa., is pro- 
jected, according to a bill introduced in 
the State Senate by Senator Bid- 
dison on Jan, 28. The measure incorporates 
the Baltimore & Pennsylvania Ry. Co., with 
James H. Wilson, Jacob H. Sherman, Jacob 
A. Frederick, Newtcn 8. Watts, Jacob Pierce 
Bruns, Frank L. Hancock, Daniel F. Reis- 
enwehr and William T. Deitrich named as 
the incorporators. The capital stock is 
placed at ,000, with the privelege of in- 
creasing it to any amount that may be 
deemed necessary. 

RICHMOND, VA.—Wm. C. Whitner, Engr.- 
in-Charge, Richmond & Chesapeake ay 
Ry. Co., Fredericksburg, Va., informs us 
that surveys are Lae 9 made for this rail- 
way from Ashland, a., to Washington, 
D. C., via Fredericksburg, Va., about 100 
miles. Noted on Jan. 13. 

WHITEVILLE, N. C.—J. R. Williamson, 
P. J. Hufford and W. T. Carrington, of Vine- 
land, N. C., have organized the iteville 
—- & Power Co. to build a street railway 
an — plant in Whiteville. Right-of-way 
has secured and it is expected to begin 
construction by April 1. 

MONTICELLO, IND.—The Indiana North- 
western Traction Co. will receive bids in 
the spring for the construction of its line 
from Monticello to Rensselaer, Ind. G. A. 
H. Shideler is Pres., Monticellc. Noted on 
Nov. 11, 1909. 


INDIANAPOLIS, IND.—The Town Council 
of Danville, Ind, has 


‘granted the Capital 


New York, February 3, 1910. 


Circuit Traction Co., Indianapolis, an exten- 
sion of time on its franchise to 1913. As 
noted on Oct. 14, 1909, “We are officially 
advised that the Capital Circuit Traction Co. 


will let construction contracts as soon as 
necessary money is secured. Right-of-way 
has practically been obtained and surveys 
are made. As noted on March 11, this com- 
pany, with headquarters at 1019 Law Bidg., 


Indianapolis, plans to build an electric rail- 
way connecting Greenfield, Fortville, Nocles- 
ville, Sheridan, Lebanon, Advance, James- 
town, North Salem, Danville, Clayton, Hall, 
Mertansville, Trafalgar, Franklin, Marietta, 
Shelbyville and Fountaintown. J, N. Crabb, 
Law Bidg., Indianapolis, is Pres.; J. W. 
Trotter, Danville, Ind., Vice-Pres.; C. B. 
Worth, Secy. and Treas.; J. A. Shafer, 3710 
North Illinois St., Indianapolis, Ch. Wngr. 
The line will be about 170 miles long.” 

MOUNT CARMEL, ILL.—At a meeting held 
on Jan. 26 by the directors of the Evans- 
ville, Mt. Carmel & Olney Traction Co., at 
Grayville, the contract for building the road 
was awarded to the BURNS CONSTRUCTION 
CO., Isabella Bldg., Chicago. By the terms 
of the contract the contractors are to begin 
construction June 1, 1910. The work will be 
started from Evansville. The construction 
company is to receive bonds of the traction 
company for its work. 


CARTHAGE, ILL.—The Retaii Merchants’ 
Association of Carthage is considering a 
proposition to build an electric line from 


Carthage to Keokuk and at a recent meeting 
held listened to the plans as presented by 
Hon. A. W. O'Harra and Judge D. B. Mack. 

MINNEAPOLIS, MINN.—L. N. Loomis, 
Pres. of the Twin City & Lake Superior Ry. 
Co., Minneapolis, advises us that this line 
will be 140 miles long, extending from Min- 
neapolis to St. Paul, and to Duluth and Su- 
perior. Surveys are made and right-of-way 
mostly secured. Capital is partly obtained. 
Fifty miles of the railway are graded. Some 
contracts have been let, some completed, and 
much more will be let. J. H. Thomas is Ch. 
Engr., Railway Bldg., Minneapolis. Noted on 
March 4, 1909. 


ST. LOUIS, MO.—James D. Houseman, 
Gen. Mgr. of the St. Louis County Belt R. 
R, C., 414 Roe Bidg., St. Louis, advises us 
that the statement regarding this railroad, 
which was sent to us unsigned and appa- 
rently official, and which appeared in the 
issue of Jan. 20, was absolutely incorrect, 
with the exception of the use of his name. 


Mr. Houseman writes that the line has not 
been surveyed. “The distance will be about 
30 miles. Mr. Nagel, Mr. Whittaker and 
Mr. McCully are not connected with the 


company directly or indirectly in any way, 
shape or form.” 


UVALDE, TEX.—We are officially informed 
that the Uvalde & Leona Valley Interurban 
Ry. Co. has made surveys for its line, be- 
tween Uvalde and Batesville, 22 miles. Right- 
of-way and capital for building the railway 
are partly secured. Date for letting con- 
tracts not determined upon. Chas. Petersen 
is Pres., San Antonio; M. M. McFarland, 
Vice-Pres. and Gen. Mgr., at Uvaide. Noted 
on Jan. 6. 


SAN BENITO, TEX.—S. A. 
San Benito, is interested 
build a system of electric 
Benito, Tex., aggregating about 30 miles, 
connecting that place with several points in 
the lower Rio Grande valley. Preliminary 
surveys for the main line from San Benito 
south to the Rio Grande, avout ten miles, 
have been made. Bonuses for about $100,000 
have been pledged to aid the project, it is 
said. 


FORT WORTH, TEX.—The Board of Trade 
has named a committee as follows: Paul 
Waples, Chn.; T. B. Yarbrough, R. D. Gage, 
George T. Reynolds, Marion Sansom, Louis 
J. Wortham, F. M. Rogers, W. G. Burton, 
W. D. Davis, John P. King, John F, Shel- 
ton, B. B. Paddock, 8. D. Lary, W. C. Strip- 
ling and Ben J. Tillar, to raise $125,000 as a 
bonus for the company which proposes to 
construct an interurban line between Fort 
Worth and Mineral Wells. The company was 
organized by J. O. Watkins of Little Rock, 
Ark., and Paul Hurley and J. 8. Hansford, 
of Fort Worth. 


SAN ANTONIO, TEX.—The Metropolitan 
Steam & Elec. Ry. Co. has completed surveys 
for a 30-mile line between San Antonio and 
New Braunfels. As noted on Dec. 9, 1909, 
this company was incorporated in Delaware 
to build electric railways connecting San An- 
tonio, New Braunsfels, Seguin, Lockhart, 
Gonzales and Austin, 80 miles. John G. Mar- 
mion, of San Antonio, Tex., is Pres.; B. L. 
Squire, of Wilmington, Del., Vice-Pres.; M. 
Kaufman, Secy. and Treas., Yorktown, Tex. 
Charles H. Russell is Engr., San Antonio. 
Ultimately the line may be extended from 
Austin to Houston, Tex. 


BROWNSVILLE, TEX.—B. C. Stegman, of 
Brownsville, is reported to be organizing a 
street railway company with $60, capital 
to build a line between Brownsville and West 
Brownsville. 


OKLAHOMA CITY, OKLA.—The Oklahoma 
City & Fort Smith Traction Co., of Okla- 
homa City, has been chartered in Oklahoma, 
to build an electrie line from Oklahoma Cit 
to Fort Smith, Ark. Capital stock, $100, 
The estimated length of the line is miles, 
and estimated cost $4,000,000. -It will pass 
through the counties of Oklahoria, Pvtta- 
watomie, Seminole, Okfusgee, Okmulgee, Mc- 
Intosh, Muskogee, Haskell, Leflore to Fort 
Smith. The directors are: V. 8. Bath, P. M. 
Mowry, C. L. Wood, F. M. Wood, A. M. Gus- 
tin and John Wild, all of Oklahoma City. 


GRAND JUNCTION, COLO.—We are of- 
ficialy advised that the Grand Junction & 
Grand River Valley Ry..Co. will construct the 
extension from Grand Jtnction to Fruita, 17 
miles, with’ its own forces. BE. L. Mosiey is 
Ch. Bngr., Grand Junction. Noted on Jan. 6. 
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EUREKA, CAL.—We are officially inform- 
ed that the Humboldt & Eastern R. R. Cu., 
which will build a line easterly from Eu- 
reka to Sacramento, 175 miles, has completed 
surveys. W. 8S. Clarke, Eureka, ts Pres.; E 
E. Skinner is Secy., 318 Fifth St., Eureka. 
Noted on Dec. 30 

BOISE, IDAHO.—D. O. Stevenson has sur- 
veyed the proposed new line for the Boise & 
Interurban Ry. Co., between Boise and Nam- 
pa, 23 miles. H. E. Dalton is Gen. Mar., 
Boise. 


LIGHT AND POWER PLANTS. 


(* denotes that this work is advertised in 
Engineering News.) 


WALTHAM, MASS.—The city has award- 
ed contract to the EDISON ELECTRIC IL- 
LUMINATING CO., 39 Boylston St., Boston, 
for lighting the streets and public buildings 
for a term of ten years from Sept. 1, as 
folluws: For furnishing 506 tungsten lamps 
of 40 c¢.-p. at $18.33 each per year, ani 
164 arc lamps at $84.08 per lamp per year 
for all-night and every-night service. L. L. 
Elden is Ch. Elecn. 


WINCHENDON, MASS.—Surveys and esti- 
mates are being made by the Winchendon 
Electric Light & Power Co. for the con- 
struction of a large dam near the Hurley 
estate, to increase the output of its plant. 
Willlam M. Whitney is Pres. 


GREENFIELD, MASS.—The Greenfield 
Electric Light & Power Co. is planning the 
erection of a new building in the spring 
and will install a 750-KW. General Elec- 
tric horizontal turbine. George W. Law- 
rence ig Supt. 

HARTFORD, CONN.—The Hartford City 
Gas Light Co. has voted to increase its capi- 
tal stock from $750,000 to $1,500,000 by the 
issue of 30,000 shares of preferred stock at 
$25 per share. This action is taken as one 
of the preliminaries to the dissolution of 
the Hartford Gas Securities Co., a holding 
company, by the purchase of the shares of 
the holding company at $25 per share. 

COHOES, N. Y.—Contract has been award- 
ed by the Fuld & Hatch Knitting Co. to the 
ALLIS-CHALMERS CO., Milwaukee, Wis., 
for a 600-KW., 3,600 r.p.m., 480-volt, 60- 
cycle, 3-phase condensing steam turbo-gen- 
erator set. 

*POUGHKEEPSIE, N. Y.—Bids are asked 
by the State Commission in Lunacy, Albany, 
until 3 p. m., Feb. 16, for the power house 
equipment, conduits, and piping at Hudson 
River State Hospital here. T. E. McGarr 
is Secy. For details see advertisement. 


WHITESVILLE, N. Y.—Franchise has 
been granted to the Whitesville Light & 
Power Co. to construct and operate an elec- 
trict light plant here. J. R. Williamson is 
interested. 

WILSON, N. Y.—On Jan. 15 the city 
voted to light the village by electricity. 

HAILESBORO, N. Y.—The Oswegatchie 
Light & Power Co., S. G. Hunter, Supt. & 
Ch. Elecn., Gouveneur, N. Y., has awarded 
contract to C. D. HODGE & CO., of Water- 
town, N. Y., for the development of a 1,400- 
HP. water power on the Oswegatchie River 
at Hailesboro, 1% miles from Gouverneur. 


PASSAIC, N. J.—The Passaic Cotton Mills 
has awarded contract to the ALLIS-CHAL- 
MERS CO. for an 18 x 28 x 36 heavy-duty, 
cross-compound, non-condensing engine, 
which will be direct-connected to a 250-kva., 
240-volt, 3-phase, 60-cycle, 120 r.p.m., re- 
volving field alternator and a belt flywheel, 
designed to transmit about 200 HP. to a 
line shaft, the normal ratteg. of the engine 
being about 500 HP. A 17-KW. belted ex- 
citer is also included. 

TRENTON, N. J.—The Atlantic City Gas & 
Water Co. and the Consumers Gas & Fuel 
Co. filed articles of consolidation here on 
Jan. 22, the name of the new corporation to 
be the Atlantic City Gas Co. Capital stock, 
$1,000,000. All the stock of the consolidated 
corporation is to be issued to the holders of 
stock of Consumers Gas & Fuel Co. on the 
basis cf one share, par value $100, for four 
shares of the stock of the latter company. 
The new concern assumes the bonded in- 
debtedness and other obligations of the old 
concerns amounting to $1,800, The of- 
ficers of the new corporation are: Pres., C. 
H. Geist, Land Title Bidg., Philadelphia ; 
Vice-Pres., Joseph A. Slatery, Philadelphia ; 
Secy., C. W. Fox, Narberth, Pa.; Treas., I. 
C. Elston, Jr., Philadelphia. 

PITTSBURG, PA.—The County Commis- 
sioners have awarded contract for electrical 
supplies for the Soldiers’ Memorial Hall to 
the IRON CITY ENGINEERING CO., Frick 
Annex, Pittsburg, at $44,832. 

BEAVER FALLS, PA.—Plans are being 
made by the Pittsburg. & Lake Erie R. R. 
Co. for the construction of an electric light 
and power plant In Beaver Falls. Work will 
begin next spring. The plant will furnish 
electricity for arc and incandescent lamps 
fur the passenger station, freight depots and 
yards from Beaver Falls to the Ohio River, 
and to light the large bridge now being 
erected across the Ohio River at Beaver. 

EMPORIUM, PA.—Plans are being consid- 
ered by the Borough Council for enlarging 
the municipal electric light plant during the 
summer, to increase the commercial lighting 
service, equipment to include a 150-HP. gas 
engine, one 150-KW., 3-phase, 60-cycle gen- 
erator, transformers and meters. Robert 
Green is Mgr. 

PHILADELPHIA, PA.—The United Light 
& Power Co. has filed a notice with the Sec- 
retary of State of an increase in capital 
stook from $5,000 to $100,000 and an issue 
of $400,000 in bonds. W. T. Meaney is 
Treas. 

BVANS CITY, PA.—The Evans City Light, 
Teat & Power Co., lately incorporated, is 
planning to install its plant and erect trans- 
mission lines in Evans City. Work will be- 
gin at once. R. A. Todd, A. C. Frey and S. 
A. Roelofs are interested. 

PALMYRA, PA.—Daniel Weaver, of North 
Lebanon Township will erect a large elec- 
tric plant east of here. 


PHILADELPHIA, PA.—We are officially 
advised that Dodge & Day, Engrs., Drexel 
Block, Philadelphia, have, by commission of 
the United States Light & Heating Co., sub- 
mitted plans for the new plant. The new 
buildings, besides being suitable for hous- 
ing in one establishment the industries now 
located at different points, will provide fur 
considerable additional increase in capacity 
at the outset and for future extensions. De- 
tail plans and specifications are now being 
prepared and construction will be begun as 
soon as they are completed. The new plant 
is expected to be occupied during 1910. 

INDIAN HEAD, MD.—Bids will be re- 
ceived until Feb. 8 at the Bureau of Sup- 
plies and Accounts, Navy Dept., Washingtun, 
D. C., for furnishing and installing power 
plant equipment here. 

ALBEMARLE, N. C.—Bids will be received 
by I. B. Miller, Mayor, until Feb. 15 for 
the installation of an electric light plant 
according to plans and specifications on file 
at his office. M. Bandy, of Greensboro, 
N. C., is Engr. 

TYRON, N. C.—Preparations are being 
made for the construction of a hydro-electric 
power plant on the Pacolet River, near here, 
for which water rights have been secured. 
The plant will furnish electricity for lamps 
and motors in Tyron and surrounding towns. 
W. C. Blackmon, of Tyron, is Engr. 

BRANCHVILLE, 8. C.—Sabin & Morrison, 
of Branchville, are in the market for com- 
plete equipment for a small electric plant 
with sufficent output to supply about 50 
lamps, including small engine and all ap- 
paratus for operation, direct-connected ma- 
chinery preferred. 

SUMTER, 8S. C.—The Sumter Telephone 
Mfg. Co. is planning to install an electric 
power plant to furnish electricity to operate 
its factory. 


GREENVILLE, 8S. C.—The Southern Power 
Cu. has bought land in the suburbs on which 
will be erected a plant for electric power. 
Estimated cost, about $1,000,000. This plant 
will be used as an emergency plant, it is 
understood. 


VALDOSTA, GA.—The Consolidated Ice & 
Power Co. may ask for bids for the con- 
struction of its proposed electric plant about 
Feb. 15. Estimated cost, about $100,000. G 
K. Kiser is Pres. 


SAVANNAH, GA.—The Savannah Hydro- 
Electric Co. is making arrangements, it is 
stated, to construct a large hydro-electric 
power plant on the Cannochee River, near 
here. Estimated cost, $500,000. The officers 
of the company are: S. K. Platshek, Pres. ; 
D. G. Ziegler, Vice-Pres. and Gen. Mgr., and 
G. H. Miller, Secy. and Treas. The Savan- 
nah Hydro-Electric Co. is successor to D. G. 
Zeigler & Co, 

RUSSELLVILLE, ALA.—Preparations are 
being made for the installation of an electric 
light plant here. George C. Thornton, Pres. 
Russellville Mfg. Development Co., is in- 
terested. 


CLARKSVILLE, TENN.—Plans are being 
considered for increasing the capacity of the 
plant of the Clarksville Electric Light & 
Power Co. The installation of a turbo-gen- 
erator set is being considered. 

JOHNSON CITY, TENN.—Bids are asked 
by James Knox Taylor, Superv. Arch., Treas- 
ury Dept., Washington, D. C., until 3 p. m., 
Feb, 5, for supplying light fixtures for the 
U. 8. public building here. 

LOUISVILLE, KY.—Contract for electric 
wiring for the new Avery plant, under con- 
struction in South Louisville, has been 
ee to F. A. CLEGG & CO., of Louis- 
ville. 


ASHLAND, OHIO.—The Ashland Gas & 
Electric Light Co. is contemplating the con- 
struction of a new plant in the spring. S. 
N. Blake is Mgr. 


RISING SUN, OHIO.—Plans are being pre- 
pared for the erection of transmission lines 
for the distribution of electricity here. Es- 
timated cost, about $4, Estimates are 
asked on wire, tungsten lamps, meters, 
transformers and switches. E. &. White 
and T. J. Martin are interested. 

CLEVELAND, OHIO.—Plans are being pre- 
pared by the Cleveland Blectric Illuminat- 
ing Co. for the construction of a large 
power plant at the foot of East 70th St. in 
the spring. Application has been made to 
the War Department for authority to build 
a bulkhead and intake channel in the lake 
at this point to supply the proposed plant 
with water for boilers and steam condensers. 
The plant will be installed on the one-unit 
plan and will have an output of 150,000 
HP. It will be operated in connection with 
the present plant. Robert Lindsay is Gen. 
Supt. 

TOLEDO, OHIO.—The Contract for. install- 
ing the heating apparatus and pump plant 
in the new government building has been 
awarded to FITZPATRICK & HOEPFNER, 
of Columbus, at $30,890. 

JEFFERSONVILLE, IND.—The new own- 
ers of the Jeffersonville Water and Light 
plant announce that bids will be asked 
for extensive improvement and equipment 
for the plant. James P. Goodrich is Pres. 


WARSAW, IND.—The Warsaw Water and 
Light Co. will soon ask for bids for the 
improvement of its plant and for the in- 
stallation of new machinery in order to 
carry out a new contract recently made 
with the city. 


BROOK, IND. — Preparations are being 
made by Gragg Bros., owners of the local 
electric light plant, for increasing its gen- 
erating equipment and transmission system 
by installing an additional 30-HP. motor at 
Foresman, Ind., four miles distant. 


POCAHONTAS, IOWA.—The citizens have 
voted to construct a municipal electric light 
plant, at a cost not to ex $14,000. George 
Schnieders is Town Clk. 


MADISON, KAN.—Plans are being con- 
sidered by the Madison Light & Ice Mfg. 
its system direct 


installa- 


Co. for changing from 
alterna the 


ting-current, including 








tion of a new boiler. ne, generator and 
transformers. F. L. T.! and B. F. 


Yonker are the owners. 


NEWTON, KAN.—Bids are asked by James 
Knox Taylor, Su . Arch., Treasury Dept., 
Washington, D. C., until 3 p. m.,, Feb. 9, for 
supplying electric fixtures for the U. 8. pub- 
lic building here. 

HURON, 8S. DAK.—The Huron Light & 
Power Co. will install in the y aig | a new 
arc lighting system, to provide for lamps, 
and is now ready to p contracts. Coler 
Campbell is Secy. and Mgr. 

PRESCOTT, ARK.—A 80-year franchise 
was granted the Arkansas Natural Gas Co. 
by the City Council on Jan. 18 Sixty days’ 
time is allowed the company to accept and 
two years within which to build the line 
and have gas taten 9 A maximum rate of 
50 cts. per thousand cubic feet, with 10% 
off for prompt payments, is fixed by the 
ordinance. Schools, public buildings and 
charitable institutions are granted a rate 
25% below the regular rate. The provision 
is made by the franchise that Prescott shall 
not pay a rate higher than that paid by 
other towns along the line. A manufacturers’ 
rate, lower than that to the ordinary con- 
sumer is made, but the company retains the 
privilege of discontinuing service to manu- 
facturing concerns should the supply be- 
come weak. A 16-in. pipe will be laid from 
Vivian, La., in the Caddo field, to Little 
Rock, 160 miles.. Order for the pipe has 
already been given. 


RALSTON, OKLA.—Bids will be received 
by the city for the construction of an elec- 
tric light plant and water-works system un- 
til Feb. 7. Plans and specifications are on 
file at the office of the City Clerk. M. A. 
Earl & Co., of Muskogee, Okla., are Engrs. 


PORTLAND, ORE.—The Portland Railway, 
Light & Power Co. has awarded contract to 
the ALLIS-CHALMERS CO., of Milwaukee, 
Wis., for a 3,750-KW. water-wheel type, 11,- 
000-volt, 60-cycle, 3-phase, 360 r.p.m. alter- 
nator. A 50-KW., 120-volt exciter will be 
direct connected to an extension of the al- 
ternator shaft. 

SALEM, ORE.—Bids are asked at the 
Executive Chambers, Salem, until 2 p. m., 
Feb. 10, for a central heating plant, includ- 
ing power house, pipe lines, concrete smoke- 
stack, etc., for the Oregon State Insane Asy- 
lum, in accordance with drawings and speci- 
fications prepared by Frank E. Baker and 
P. A. Williams, Engrs. Plans may also be 
seen at office of Secretary of the Chamber 
of Commerce, Portland, Ore. 

SACRAMENTO, CAL.—Preparations are 
being made by the Sacramento Gas, Electric 
& Ry. Co. here for the construction of an 
underground conduit system to place wires 
underground in the district lying between 
Fifth and Seventh, I and L Sts. The work 
will be in charge of B. C. Holburton, Chief 
Engr. Pacific Gas & Electric Co. 

ESCONDIDO, CAL.—The Bscondido Utili- 
ties Co., at present erecting an electric plant 
here, is planning to extend its transmission 
lines to the San Marcos and Richland to 
Twin Oaks, toward the Moosa Canyon coun- 
try, to the east end of the Escondidc Valley 
and to San Pasqual Valley. It is also pro- 
posed to supply electrical service to residents 
along the line. The plans include an elec- 
tric plant, gas plant, creamery and ice and 
cold storage plant. Estimated cost, about 
$100,000. Equipment has been purchased. 

SAN PEDRO, CAL.—The Southern Califor- 
nia Edison Co. has made arrangement to 
add new machinery and make improvements 
to its gas plant. Estimated cost, $15,000. 

TEMPLE, ARIZ.—The city will issue bonds 
for $25,000 for the erection of a municipal 
lighting plant. 

BLIND RIVER, ONT.—Preparations are 
being made by the Blind River Light, Heat 
& Power Co. for improvements and additions 
to its system during 1910, to include the con- 
struction of a new concrete power house and 
installation of an additional 300-HP. tur- 
bine. Thomas H. Pindell is Supt. 

LONDON, ONT.—New bids will be asked 
for electrical equipment at the power station, 
the former specifications, it is reported, hav- 
ing contained too many alternatives. The 
apparatus required includes transformers, 
motor-generaters set, voltage regulators, 
switchboards, lighting protectors, instru- 
ments, arc and incandescent street lighting 
equipment. E, I. Sifton is Ch. Elec. Engr. 

PORT ARTHUR, ONT.—A committee of 
the City Council has been appointed to open 
negotiations with companies and offer in- 
ducement to establish a gas plant here. 


TONALA (Chiapas), MEX.—David 5B. 
Thompson, Pres. Pan-American R. R. Co., 
has been granted a concession to utilize the 
water power of the Tonala River at a point 
near here to erate electricity. The s 
and general office of the Pan-American 1- 

*road will be removed here. The proposed 
power plant will furnish electricity for lamps 
in this city. 

PACHUCA (Hidalgo), MEX.—The State 
Government of Hidalgo has granted a con- 
cession to the Compania ressa Irrigador 
de la Vaga de Metzitlan of Pachuca for the 
erection of a hydro-electric power plant and 

the use of the waters of Metzitlan Lake for 
generating electricity and for irrigation pur- 
poses. The company proposes to transmit 
electricity to the mining districts of Bl Chico 
and Real del Monte. 


BRIDGES. 

READING, PA.—Bids are asked until 10 
a. m., Feb. 14, by A. L. ty 
Controller, for furnishing lumber _ for 
Leisz’s bridge over the Schuylkill River, 
about three miles north of here. 

BALTIMORE, MD.—We are officially ad- 
vised that the 120-ft. bridge to be erected 
across Jones’ Falls, at Pratt St. will be 


a rib-arch concrete structure, one 93 
Le Se eee cost 
$120,000. Bids will be asked as soon as 


PARKERSBURG, W, VA—p feaees 
Bridge Co. will spend about $4; . 
the construction of a bridge 
Ohio River from Parkersburg . Bi 
Ohio. The structure will be of pe 
pension type, ft. long, 24 ft way. 
double tracks for trolley line, sic 2 

estrains, floor of wooden pay; 
and will be of sufficient stabilit: arry 
120,000-Ib. traction car. Plans | oat 
approved by the Secretary of w iv 
8. Engineers. ; 

OXFORD, N. C.—Bids are ask: 
Granville County Commission: 
March 7 for raising an 85-ft. ste 
ft. higher and for constructing 
approaches to span named, each a; } 
be 75 ft. long. James Osborn inty 
Engr. : 

WELDON, - C.—The Corporat — 
mission, Raleigh, was notified o; ry 
that the Seaboard Air Line Ry. an: rv 
lantic Coast Line R. R. will spend » 
for the construction of a new d 
bridge across the Roanoke River 
and on the Union passenger sta: 
W. L. Seddon is Ch. Engr. Bric 
board Air Line Ry., Portsmouth 

SAVANNAH, GA.—Bids are aske: 
Chatham County Commissioners, G \ 
Butler, Clk., until March 14 for con ting 
steel highway bridge, including fou |; 
over Herb River, on La Roche Ay 

JACKSONVILLE, FLA.—Duva! unty 
Commissioners have awarded con: to 
the CONVERSE BRIDGE CO., Cha: oga 
Tenn., at $13,030 for constructing 


ridge 


across Six-Mile Creek, to PHII. S & 
TURNBULL, of Jacksonville, at § 5 for 
Little Pottsburg Creek bridge, and - AN. 


TON BRIDGE CO., Ohio, at $3,971 Trout 
Creek bridge. Gail L. Barnard ji unty 
Engr. . 

PALATKA, FLA.—Bids are asked |¥ the 
Trustees for Putnam County Bon until 
Feb. 12 for the construction of a bridge 
across Etoniat Creek, at Nanana Mi!!s. R 
F. Ensey is County Engr. 

WEST POINT, MISS.—Bids are asked by 
the Board of County Supervisor West 
Point,, L. J. Howard, Clk., until Fee & for 
furnishing material and constructing 8(0-ft 
steel trestle on West Point and Muldron 
Road, in Tibbee Bottom. 


MONEY, MISS.—Plans and 


specifications 
are asked by the LeFlore County Board of 
Supervisors, Greenwood, until Feb. 7 for 
constructing two iron bridges, one across 
Tallahatchie River here, and another across 
the Tazor River, at Shell Bluff. 
NASHVILLE, TENN.—Contract has been 
awarded to the JOLIET BRIDGE & IRON 
WORKS, Joliet, I11., for the construction of 


the Cassalot bridge, at $3,333 
CHATTANOOGA, TENN.—Plans are being 

prepared by E. EB. Betts, Engr. Chickamauga 

Park Commn., for the construction of the 


bridge across Chattanooga Creek on the 
Hooker Road. The bridge will be of steel 
single span, of the regulation government 
type. 


TROY, OHIO.—Bids will be received until 
Feb. 5 by A. E. Sinks, County Audr., for 
laying creodone block floors on  yarious 
bridges. 


CINCINNATI, OHIO.—F. J. BRACKETT 
has been awarded contract, at $3,1S7, for 
the construction of a bridge over Bloody 
Run at St., near Spring Grove Ave., 


Millcreek Township. Bids were opened on 
Jan, 14, 

EVANSVILLE, IND.—The Vanderburg 
Bridge Co. has incorporated, with capital 
stock of $15,000, to build a combined high- 
way electric and steam railroad bridge over 
the Ohio River, near this city. 

MOLINE, ILL.—The construction of a 
railroad bridge over the Mississippi River 
at 23d St., connecting Moline and Batten- 
dorf, is under consideration. Estimated 
cost, $1,000,000. EB. H. Van Patten, of 
Davenport, is interested. 

STREATOR, ILL.—Ralph Modjeski, Jack- 
son Bidg., Chicago, has completed plans for 
the proposed bridge, to be constructed in 
Streator. Estimated cost, about $40,()) 


MONTEZUMA, IOWA.—Bids will be re- 
ceived until Feb. 23 by the Board of County 
Supervisors for the construction of «cement 
bridges and culverts in this county for the 
year 1910. J. W. Rose is County Auir. 


SIOUX CITY, IOWA.—The lowest bid re- 
ceived for the bridge over Perry Creek at 
W. Sixth St., has been submitted by Lewis 
& Leeder, at $5,860. 

TOPEKA, KAN.—Bids will be received by 


Cc. B. Burge, City Clk., until Mar) 7 for 
constructing the extension at the sou'h end 
of the Melan Bridge across the ‘ansas 
River on Kansas Ave. 


WESTMORELAND, KAN.—The ounty 
proposes to construct a bridge acros: |)emp- 
sey Creek. Estimated cost, about *!'),(". 
H. G. Huckstadt is County Clk. 

PARKIN, ARK.—St. Louis, Iron \\ountain 
& Southern Ry., M. L. Byers, Ch. Engr. 
St. Louis, Mo., contemplates con. ‘ructing 


a bridge over the St. Francis Riv» near 
here, one across the White River «| Au- 
— across the Black | ver at 


BRADY, TEX.—McCulloch Cou has 
voted $382,000 of bonds for the con ‘suction 
of three bridges, one across ‘ Sede 
River at Voca, estimated cost, $12. ‘\); = 
across Colorado River at Waldrip, imat 
cost, 000 000; one across « olorado 
at Stacy; estimated cost, $10,’ The 
bridge at Waldrip will be built ; ed 


McCulloch 9nd Co Counties, © 
ing one-bat!, expense. 
SAN ANTONIO, TEX.—The Bexs: Counts 


have awarded . 
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TANC BR, WASH.—Bids are asked 
util 1 m., March 1, by M. B. Kies, 
County Pes oe Se oe _ on ¢ a 
4 t. span ers, 
pet e construction of 1,100 ft. of 
trestle over the Washougal River, be- 
tween | wns of and W: . 

#SN( SH, WASH.—Bids are asked by 
the B of County Commissioners of 
Snohor ‘ounty until 10 a. m., Feb. 28, 
for th truction of a steel swing —_ 
over t nohomish River here. John 
Birney ‘ounty Engr. Everett, Wash 

pow ILLE, CAL.—GEORGE GRANT, 
of Qu Cal., been awarded contract 
for tt ction of the new steel bridge 
across von C between Plumas and 
Sierra ues. 

MER CAL.—Contract has been 
awardé the WESTERN BRIDGE & CON- 
STRU N CO., at $14,263, by the Board 
of Sur ors, for the construction of the 
propose. Stevenson bri gevees Mer- 
ced Riv in Road District No. 4. 

FLOL: \CE, ARIZ.—The following) bids 
were 0 ed on Jan. 15 by the Territorial 
Board Control, Phoenix. J. B. Giraud, 
Territ: Engr., for constructing a rein- 
forced rete peteoe, modified girder type, 
700 ft z and wide, over the Gila 
River ir «here: *cidland Bridge ‘ 
Kansas (ity, Mo., $54,000; Raymond Con- 
crete | Cor. New York, doz 3007" alternate 
bid, $4 ; Missouri Valley Bridge 4 & Iron 
Works Wiebite, Kan., $49,900; eg ag 
Bridge ‘ Sacramento, Cal., 7,963 ; 
Colemai. Phoenix, Ariz. $35, Sg ARR 


estimat’ $38,980 


MESA. ARIZ.—The Reclamation Service 
has authorized the construction of three con- 
crete bridges to span the consolidated canal 
near bh 

WINNIPEG, MAN.—Contract for piers for 
joint railway bridge across the Assinniboine 
River, at Winnipeg, was awarded on Jan. 
24 to THOMAS KELLEY & SONS. The 


bridge will carry the trains of the Canadian 
Northern and Grand Trunk Pacific. It will 
{t. long. Estimated cost, $50,000. 

are asked by the Board of Control 
until March 7 for the construction of an 
overhead bridge at Brant and Brown Sts. 
Estimated cost, $229,646. M. Peterson Secy. 
OUTLOOK, SASK.—Contract was 
Jan. 24 by the Canadian Pacific Ry. to 
J. D. McARTHUR CO. for bridge at Outlook, 
over the Saskatchewan River. The bridge 
will be over 3,000 ft. long, 146 ft. high, and 
contain 106 piers. 


BULLDINGS. 
(* denotes that this work is advertised in 
Engineering News.) 

WOONSOCKET, R. I.—James Knox Tay- 
lor, Superv. ‘Arch. of the Treasury Dept., 
Washington, D. C,, has awarded contract 4 
the construction of a post-office at Woon- 
soket, R. L, to HORTON & HEMINWAY, 
603 Atlantic Ave., Boston, Mass., at $59,- 
062. Time, Feb. 1, 1911. 


HARTFORD, CONN.—The question re- 
garding the proposed suentetvel building 
seems to have been settled by the proposi- 
tion of J. Pierpont Morgan to present to the 
city about 50,000 sq. ft. of land at Main 
and Arch Sts. conditional upon the city’s 
acquiring other property in the immediate 
neighborhood. This the Court of Common 
Council has voted to do, and the electors 
of the city will be asked to make an appro- 
priation of about $450,000 at the spring 
election. The Committee having the matter 
in charge consists of Rev. Francis Good- 
win, John D. Browne, = W. Russell, Al- 
derman, and William B. 

Storrs Campbell, Councilmen. 

KINGS PARK, N. Y.—The bids received b: 
the State Lunacy Commission on Jan. > 
for the work of constructi: 
at the Kings Park State ge hy 
Park, N. Y., including heatin PS eee ona 


electric work, were: Jenephe edetto, 
23 East 115th St., New York, $320,222; 
~— Kantrowitz, ‘20% — St. Re 


$337,337 ; 504 300 Jon 


St.. New York, S John °c. » 


Hoboken, N. J., Rufus H. Brown, 
Brooklyn, N. ¥., ¥eset B06 ; Wills @ Marvin 
Co., 1170 Broad 


7 York, $336,477 ; 
Peter bag <Dullalig_ Go x e 


8t., 
Albany 1,750; Luke A. Burke 
& Sons Co., 25 est 42d St., 
$323,850; Bliss & ths, 225 Fifth Ave., 
New York, ,000; Charles A. Peckworth, 
415 Hudson St., New. York, $297,226; A. Pas- 
quini, 1123 Broadway, New York, 168 ; 
Dean & Havens, Olean, N. Y., ,390 ; 
Herman Probst, 10 West 29th St., New 
York, _$300,7 750 ; Ro tee, & Hanna, 271 
West 125th St., New York, 160; Ross- 


$304, 
Bush Co., Marbridge Bldg., New York, $309,- 
ah ae I. Nesbit & Co., 116 Nassau 5&t., 
id 


$303,559; Richard E. $888,000. ban. 
1 Madison Ave., New es ne * B08 


jel J, 


Ryan, Brookyln, N. 
J. Brennan & Son,” $387,000" T. EB. M 
is Secy. of 
NEW YORK, N. ¥.—We are officially ad- 
vised that the ae Construction Co., 


MMO5A Macon S&t., 
4-fam 
the « 


rooklyn, will erect three 
ly brick a limestone tenements at 
utheast corner —o Sixth Ave. and 49th 


St., cost $100, equipmen 125,000. 
The buildings will <~ ‘100 x 90 tt. tracts 
will ve let immediately. EB. Sommers is 


S45A Macon St. 


Plans. 
ina have rE for an 8-story apa 


house of wi teiepataan 
lim: -_ and terra PF ge He yw 
of 7 {gind a depth of 85.11 ft. ‘and to 
contain = suites of apartments, to to be erect- 
. desi; & Gross, 


- Schwartz 
2 i SP ee at ic 
: $175,000, 


to 1 

a eF. Pp Ave., 

as ‘ied plans for a loft building, 
with cround floor stores, x 88.1 ft. 

be 't for the Criterion 

He oer at a cost of $175,000, at 114 and 
gus. gaye been filed by William - 





t and A. 


& 
ate 


per room on the third floor of Sherry’s Ho- 
tel, at Fifth Ave. and 44th St., into a suite 
of private apartments for Mr. Sherry, 

for making over the old-fashioned 5- 
tenement house and store at 31 Division St. 
into a loft building for J. Gordon, the 
change of occupancy being made from de- 
signs by Bernard Parker, Arch. 

New plans have been for the proposed en- 
largement of the Unique Theater, at 134 and 
136 Bast 14th St., the change geatostes in- 
cluding the building of a stage and dress- 
ing room at a cost of $50,000 for S. Schi- 
nasi, as owner. S. S. Sugar is Arch. 

NEW YORK, N. Y.—Neville & Bagge, 
Archs., 217 West 125th St., have filed plans 
for a "14-story apartment house, which will 

constructed at once on the northeast cor- 

ner of Riverside Drive and 113th St. The 

cost will be about $750,000, the owners and 

builders being the Emsworth Construction 
M. Krulewitch, Pres. 

Pians have been filed for a 7-story storage 
warehouse, to be erected from designs by 
Alfred L. Kehoe, 1 Beekman St., at 479 
Greenwich St., at a cost of $40,000. 

Plans have been filed for an 1l-story loft 
and store building, 40 ft. front, on an ir- 
regularly shaped plot, at 8 and 10 West 
= St., for the Lordi & De Respiris Con- 


truction Co., from drawings by F. C. Zo- 
bel, Arch., 114 Bast 28th St., to cost $175,- 
BUFFALO, —M. Mark, Henry 


Brock and = a Falk: 611 White Bide, es 
have purchased the Academy of Music prop- 
erty at Main and Seneca Sts., extending 
through to Washington St., and will erect 
an 8 or 10-story office and theater building, 
for which plans are being prepared on the 
site. The present theatre on the Washing- 
ton St. front will be remodeled and utilized. 

W. H. Cummins, Joseph Dunphy and John 
agen, 456 Ellicott Sq. Bldg., have or- 
gani a cold storage company and will 
erect a cold storage plant at the Elk St. 
market, six stories in height. It will have 
300,000 sq. ft. of floor space and will cost 


aw oe ate N. Y¥.—Mount Tabor Lodge, 
I. O. O. F., is having plans prepared for an 
Gad’ Fellows’ temple and business block to 
) arcs at the corner of Fourth and Main 


WOODHAYEN (L. I.), N. Y¥.—The Little 
Sisters of the Poor, St. Peter’s Hospital, 

Brooklyn, will begin building operations as 
soon as the weather will permit, for a new 
hospital at Vendeveer and Woodhaven Aves., 
Fulton and Elm Sts., to cost about $500,000. 
The building will be of brick with stone 
trim, four stories high and fireproof. It will 
be known as St. Anthony’s General Hospital. 


*FORT WOOD (New York post-office), N. 
Y.—Bids are asked by William W. Bessell, 
Constr. Q. M., Fort Wood, until 10.30 a. m., 
Feb. 26, for the construction of a cable 
storehouse at Ford Wood, N. Y. H. 

WARD'S ISLAND (New York post-office), 
N. Y.—Bids are asked by the State Lunacy 
Commission, Albany, N. Y., until 3 p. m., 
Feb. 16, for the construction of four 
cottages, including heating, plumbing and 
electric work, at the Manhattan State Hos- 

ital, Ward’s Island, N. Y. F. B. Ware is 

tate Arch., the Capitol, Albany. 


SCHENECTADY, N. Y¥.—We are officially 
advised that plans are being prepared by L. 
Rodman Nichols, Arch., 208 South Center 
St., Schenectady, N. Y., for the construction 
of a 3-story store building, laundry and 
boiler house for B. A. Gasner, of Schenec- 
tady, N. Y. The building will be 46 x 150 ft. 
Bids will be asked about Feb. 15. The work 
includes high-pressure boiler, steam heating, 
galvanized iron cornices, slag roof, pressed 
brick front, concrete floors, laundry ma- 
chinery, metal ceilings, electric and gas 
lighting, structural steel, ornamental iron, 
Hill’s dryers, dumb-waiters and plumbing. 
Total cost, $42,000. Noted on Jan. 20. 


NEWARK, N. J.—All but one of the 45 
bids received by the Board of Education 
Committee on Buildings, = and Sup- 
plies, at its meeting on Jan. 31, for work 
on the proj Commercial and Manual 
Training High School, High 
Summit 8ts., were — the 


proposals were referred 
comiffittee, which will decide upon the low- 
est bidder. This is the second time bids 
have been submitted for this school. The 
last time was in 1907, when the appropria- 
tion was and the lowest bid re- 
ceived was 000. Nathan Myers, Arch., 
Newark, who drew up ba plans, is suing 
the city for rejecting 
The bids received on bg 81 for the entire 
work follow: 
Bids for the Entire Work—P. J. Carlin 
i Co., 16 Bast 23d St., $567,495; 
Cc. Stowe Construction Co., except me- 
- work, .700; Cramp Qp., 
Commonwealth Bidg., Philadelphia, and 36 
23d St., New So: “Cramp plumbing 


Sons, ‘est 8t., New York, 
J. F. Walsh Construction Co., except roof- 
ing, 903; V. J. Hedden Sons Co. 1 
Madison Ave., New York, 675 ; Thomas 
Reilly, ea: Charles Peckworth, _ 
2 ; - 
South Sixth St. gear camel 
William H. Fi 133 Broadwa: 


pando dir Fifth _— “News res. 
and iron = 
—_ eae Ave, or 


iding 
Tok: art a “Ww. ee ouiibert is Arch., 
Bd. of 
PHILAD’ A.—The 
ara BE dn 
& Co., 1900 Arch St., the G. 
tacaeece Be” Be” John Twi 
to Thampnce-duarrett Co. 


St.. New York, are ting on the Hotel 


Watson & Huckel, 
building will have 18 stories with a base- 
ment, oe x 145 ft, and will cost about 


Ballinger & Perrott, 1211 Arch St., )’bila- 
deiphia, are preparing preliminar hon 
of a brick dormitory to cost over $1 
and to be loca' on Ridge Ave., near Grant 
Ave., Northside. It will be built for the 
Western Theological Seminary of the Pres- 
byterian Church. 

The POMEROY CONSTRUCTION CO., 
1312 Arch S&t., has awarded the con- 
tract to erect a fireproof storage warehouse 
at 19th St. and Allegheny Ave. for the Elec- 
tric Storage Battery Co. 


DOVER, DEL.—We are officially advised 
that the State Capitol Commission on Jan. 
27 awarded the contract for the state capi- 
tol administration building and state hvwuse 
alterations to JOHN A. CARTER @& CO., 
Heed rg a on a bid of $55,- 

. Tilton Broadway, New York, 
is F $e 

BALTIMORE, MD.—It was announced on 
Jan. 24 that the work on the proposed Ho- 
tel Emerson, to be built on the Baitimore 
and Ohio lot recently purchased by Dr. 
Isaac BE, Emerson, will start within the next 
30 days, according to the Baltimore “Sun.” 
The hotel will be 15 stories high, with a 
garden roof. It will be as nearly fireproof 
as possible. The first three stories will be 
of granite or marble, while the remaining 
twelve will be of white semi-glazed bricks 
and white terra cotta. The exterior window 
frames will be of metal and the corridors 
will be of marble or tile. The flooring of all 
the rooms will be of tiles, cement or other 
fire-resisting material. The site is at Cal- 
vert and Baltimore Sts. E. Sperry, Cal- 
vert Bidg., Baltimore, is Arch. W. Hz. 
PARKER, Clay St., has the contract. Cost, 
$1,000,000. 

WASHINGTON, D. C.—Frank H. Hitch- 
cock, Postmaster-General, has approved the 
tentative plans for the proposed city post- 
office which will be erected West of the new 
Union Station in Washington. The present 
plans contemplate a building to cover half 
the large site already obtained. The cost 
will be about $3,500,000. James Knox Tay- 
lor is Superv. Arch., Treasury Dept., Wash- 
ington. 

The commission named to select a site for 
the National Armory in Washington, has 
reported in favor of a site on the Mall, near 
the National Museum, between the Capitol 
and the Washington Monument. The com- 
mission is composed of Robert Shaw Oliver, 
Asst. Secy. of War; Col. Spencer S. Cosby, 
U. 8. A.; Brig. Gen. Harries, commanding 
the National Guard of the District of Co- 
lumbia, and Major Elliott Wood. Wayne 
McVeagh, Secy. of the Treasury, is an ex- 
officio member. Tracy, Swartwout & Litch- 
field, Archs., 244 Fifth Ave., New York, 
have been commissioned to draw the plans 
for the armory. The structure will be about 
500 ft. long and 400 ft. wide. The architect- 
ure of the armory will harmonize with that 
of the other buildings surrounding it, which 
include besides the National Museum, the 
Department of Agriculture Building. 


DANVILLE, VA.—Bids are asked until 3 
p. m., March 16, by James Knox Taylor, 
ag ey Arch., Treasury Dept., Washington, 

Cc., for the extension, remodeling, etc. 
Pinclading plumbing, gas piping, heating 
apparatus, electric conduits and wiring), of 
the U. post-office and court-house at 
Danville. 


CHARLESTON, W. VA.—Frank Lewis, Co- 
—_ representative of the McCLINTIC- 
ARSHALL CONSTRUCTION CO., Park 
Bide. Pittsburg, has been awarded the con- 
tract for the structural steel for a 12-story 
office building at Charleston. The general 
contract for the building was secured by the 
MOORE CONSTRUCTION CO., of Charles- 
ton. 


GREENVILLE, 8. C.—The Standard Ware- 
house & Trust Co. por receive bids about 
July 1 for a 3-story warehouse, 125 x 125 ft., 
to cost ,000. No architect has tenn se- 
lected. D. see is Pres. 


ATLANTA, —The roposed Mutual 
Realty Co.’s hovel building will be of fire- 
proof construction with reinforced concrete 
frame, of cage construction, incased with 
brick and ornamental cement. It will have 
stone trimmings, tile covered roof garden. 
ten Phar vg and will be 45 x 60 ft. Cost, 
= A. Francis Walker, 1331 Candler 

ag = “Atlanta, is h. Construction will 

ROME, 


day’s work. 

GA.—Bids yes a by James 
Knox Taylor, ok Re ag Dept., 
Washington, D. a Se antil is D. 
a on ft ——~ he is apparatus, 

um , gas P ea . DP) 

Piectric «se and the U. 8. 
post-office at 


TAMPA, FLA.—The Seaboard Air Line, the 
Atlantic ow yy B Line and the Tam North- 
ern Railroad have agreed to buil 


“L. Seddon 

Sekonel Air Line at Portsmouth, ; EB. B. 
Pleasants is Ch. ag of the Atiantic Coast 
Line at Wilmington, N. C., and A. C. Olney 
is Ch. . Of the Tampa Northern at 
Tampa, Fila. 

BRISTOL, TENN.—James Knox Taylor, 
Superv. Arch., Treasury Dept., Washington, 
D. C., has awarded gga for the con- 


struction of a post-office extension at Bris- 
tol, Tenn., , 3. *D. J. PHIPPS, N rt News, 
Va. Time, Feb. 1, ty A complete list of 
bids was Ring on Jan. 


ee ed KY.—Bids are asked un- 
, March ames Knox 
io ory. ‘ ,u 4... Dept., W 
\. D. C., for the extension, remodel- 


and wir- 


etc., 
seuss cepareten, liberi 





ing, and standard clock system), of the U. 
. post-office and court-house at Frankfort, 

J. 

AKRON, OHIO.—George B. Post & Sona, 
Archs., Schofield Bldg., Cleveland, are re- 
ceiving revised bids for a 7-story fireproof 
bank building for the Second National Bank. 


LIMA, OHIO.—James Knox Taylor, Su- 
perv. Arch., Treasury Dept., Washington, D. 
C., has awarded contract for the construc- 
tion of an extension to the post-office at 
Lima, Ohio, to M. P. WELLS, Witherspoon 
. ae, at $55,737. Time, March 

COLUMBUS, OHIO.—The Directors of the 
Ohio National Bank, of Columbus, has de- 
cided to erect a building, to be used for 
banking only, at Town and High Sts., for 
which plans are now being prepared. 

Plans have been completed for two new 
schoo! buildings to be erected in the spring 
by the Board of Education of Columbus. 
One is to be erected on Heyl Ave. and the 
other on West Broad St. The estimated cost 
is $90,000 each. Bids will be invite soon. 

J. M. Marriott has taken a 99-year lease 
on the southeast corner of Long and Pear! 
Sts. and will erect a business block, to be 
62% x 187% ft. 

Bias will be invited for the construction 
of a county Tuberculosis Hospital for Frank- 
lin County, after the revised plans which 
have been approved by the County Commis- 
sioners. The Board of Commissioners adopt- 
ed a resolution providing for the additional 
cost of fireproof construction. 

COSHOCTON, OHIO.—Plans are being pre- 
pared by Howard & Merriam, Capitol Trust 
Bldg., Columbus, Ohio, for an 8-room school 
building at Coshocton, Ohio. 


DAYTON, OHIO.—The Dayton, Lebanon & 
Cincinnati Railroad Co., Lebanon, Ohio, will 
let contracts soon for the construction of 
passenger stations in this city and in Bast 
Oakwood. 


CINCINNATI, OHIO.—Bids are asked by 
the Clerk of the Board of Education until 
noon, Feb. 14, to complete the new school 
building on the Douglass Public School lot, 
located on the southwest corner of Chapel 
St. and Alms Pl., Walnut Hills, in the city 
of Cincinnati. Garber & Woodward, An- 
drews Bidg., Cincinnati, are Archs. 

The Board of Education has 
plans for a new Winton Place School. 
Charles W. Handman, Business Mgr., is pre- 
paring specifications for the work, and’ ex- 
pects to be able to advertise for bids at 
once. The structure will be on the site of 
the present building, facing Hand Ave. The 
present building, consisting of six rooms, 
will be remodeled so as to form the left 
wing. The building will contain 16 regular 
class rooms, besides manual! training and 
domestic science rooms, a gymnasium and 
an auditorium. It will be heated by a steam 
plant. The front will be constructed of 
pressed brick and terra cotta. The esti- 
mated cost of the building is $110,000, and 
of ae ao a heating and lighting 


approved 


system, Samuel Hannaford & 
Sons are Archs., Hulbert Block. 
SE“MOUR, IND.—Mrs. Mary Schenck has 


ordered plans for the erection of a hospital, 
a gift to the city. Bids will be asked for as 
soon as plans are completed. 


INDIANAPOLIS, IND.—Trustees of the 
Epileptic Village contemplate building 
three new cottages in the spring. Bids will 
be received at the Governor’s Office, State 
House. 

Louis G. Deschler has ordered plans for 
the erection of an apartment house on cor- 
ner Illinois and Walnut Sts. Estimated 
cost, $75,000. Bids will be in order soon. 

Joseph A. Rink, 30 North Illinois St., 
will receive bids as soon as plans are com- 
pleted for remodeling and enlarging the 
old Y. M. C. A. building on North Illinois 
St., into a business block. Two additional 
stories will be built and a new iron front 
put in. 

Plans are being made for W. H. Block, for 
the erection of an 8-story business block on 
North Illinois St. on the site of the Wind- 
sor Block. The building will be of brick, 
stone and steel, 76 x 126 ft. Bids will be 
asked for in February or March. 


RICHMOND, IND.—The directors of the 
Second National Bank have ordered plans, 
on which bids will be asked, for the con- 
struction of a 4-story bank and business 


building at Bighth and Main Sts. Esti- 
mated cost, $100,000 
CRAWFORDSVILLE, IND.—The School 


Board announces that it will present plans 
in a few weeks on which bids will be asked 
for the erection of a high school building. 


LA FAYETTE, IND.—A high school build- 
ing to cost $250,000 is projected for this 
city. The School Board has voted to ask for 
bids as soon as the plans made are revised. 
Daniel W. Sims is Chn. 


CLAY CITY, IND.—Bids are asked by the 
School Board of Clay City until Feb. 11 for 
the construction of a brick high school 
building. 


CHICAGO, ILL.—Séars, Roebuck & Co. 
will add 300,000 sq. ft. 7 * a a mer- 
chandise building at a $400, 
When completed, the building will contain 
2,000,000 sq. ft. of floor space. 

The Bethany Bible School (the Drnkards 
Theological School and Church Brethren) is 
to improve, for school and church rocem. 
the entire block bounded ty West Van Bu- 
ren and West Congress Sts. and Trumbull 
and St. Louis Aves. One of the . several 
structures which are to comprise the colony 
has been established, another is to be 
started immediately and by the time the en- 


tire block is improved, close to $200,000 wili 
have been spent. The ground space which 
has been acquired measures 250 x 250 ft. 


ing permitted that the church organization 
might pate out its building plans. A. C. 
Wieand is Pres. of the school. 
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LA CROSSE, WIS.—It is intended to con- 
struct a $75,000 armory and auditorium by 
Companies B and M jointly. The site on 
which the abandoned Second District school 
building stands is proposed and the city 
will he asked to donate it. 


WINONA, MINN.—C. H. Johnston, 715 
Manhattan Bidg., St. Paul, Minn,., is pre- 
paring plans for a 8-story pressed brick 
and cut stone ladies’ dormitory to be built 
at the State Normal School at Winona. It 
will be fireproof, 42 x 165 ft. Charles Hal- 
vorson, St. Paul, is Chn. of the State Bd. of 
Control. Appropriation, $75,000. 


STILLWATER, MINN.—The State Board 
of Control, Charles Halvorson, Chn., St. 
Paul, has extended the time for the opening 
of bids for the construction of the new 
state prison at Stillwater, from Feb. 7 to 
Feb. 23. The plans were prepared by C. H. 
Johnston, Arch., Manhattan Bidg., St. Paul. 
The prison will include power plant, guard 
walls, warehouses and administration build- 
ing. Total cost, $2,000,000. 


ST. PAUL, MINN.—Buechner & Orth, 
Archts., Manhattan Bldg., have awarded the 


contract ;for the superstructure of the 
8-story manufacturing building for the 
Manhattan Investment Co., to Se 
NICKEL, 514 Manhattan Bidg., city. Cost, 
$75,000. 


DULUTH, MINN.—Bids are asked until 3 
p. m., March 10, by James Knox Taylor, 
Superv. Arch., Treasury Dept., Washington, 
D. C., for the painting and decorating of the 
U. 8. post-office, court-house and custom- 
house at Duluth. 


BEATRICE, NEB.—James Knox Taylor, 
Superv. Arch., Treasury Dept., Washington, 
D. C., has awarded contract for the con- 
struction of an extension to the post-office 
at Beatrice, to W. S. CAMPBELL, Lincoln, 
Neb., at $41,725. Time, March 1, 1911. 


*FREMONT, NEB.—Bids are asked by 
James Knox Taylor, Superv. Arch., Treas- 
ury Dept., Washington, D. C., until 3 p. m., 
March 22, for the extension, remodelling,, 
ete. (including plumbing, gas piping, heat- 
ing apparatus, electric wiring and conduits), 
of the U. 8S. post office, at Fremont. 


WATERTOWN, 8. DAK.—The Minneapolis 

St. Louis R. R. Co. has appropriated 
$165,000 to be spent in improving its prop- 
erty here. The principal feature of the 
work will be the erection of a new passen- 
ger station, which will be used jointly by 
the St. Louis and Rock Island roads. A 
round-house with 20 stalls will also be 
built, and storage tracks northwest of the 
city capable of caring for $3,000 freight cars 
will be laid out. Work on the station will 
begin as soon as the plans have been ap- 
proved by the Board of Directors. 


PIERRE, 8. DAK.—The Methodist Congre- 
gation of this city has completed arrange- 
ments for the construction of a church in 
this city at a cost of about $60,000. 


BUTTE, MONT.—Bids are asked until 2 p. 
m., March 30, by the Board of County Com- 
missioners of Silver Bow County, for the 
erection of a county court house at Butte, 


Mont. Link & Haire, State Savings Bank 
Bidg., Butte, are Archs. J. H. Cronin is 
Chm. of Comrs.; M. Kerr Beadle is County 
Clk. 


DALLAS, TEX.—The Dallas lodge of the 
‘Order of Maccabees has decided to build a 
temple to cost $50,000. Property for a site 
is now being sought on Main or Commerce 
Sts., east of Ervay St. 


GALLUP, N. MEX.—It is stated that the 


Atchison, Topeka & Santa Fe Ry. Co. will 
erect a station here,.to cost $50,000. 


PUYALLUP, WASH.—JAMES H. OWEN, 
Douglas Bldg., Los Angeles, Cal., has the 
contract to construct several buildings at 


the Puyallup Indian School, State of Wash- 


ington. Cost, $68,790. 
PORTLAND, ORE.—Doyle & Patterson, 
Archs., Worcester Bldg., are preparing the 


plans for a 3-story brick building to be 
built above Oswego for the Sister of the 
Holy Names for use as a provincial house, 
to cost $100,000. They are also preparing 
plans for a Neighborhood House, to be built 
in South Portland at a cost of $35,000. 


SACRAMENTO, CAL.—Bids are asked by 
James Knox Taylor, Superv. Arch., Treas- 
ury Dept., Washington, D. C., until 3 p. m., 
March 24, for the construction (including 
plumbing, gas piping, heating apparatus, 
electric conduits and wiring and standard 
clock system) of an extension, remodeling, 
etc., to the U. 8S. post-office and court-house 
at Sacramento. 


LOS ANGELES, CAL.—The ALTA PLAN- 
ING MILL CO. has been awarded contract 
for erecting a 7-story theater and office 
building of reinforced concrete and steel for 
William Garland on Broadway. Morgan & 
sya ti 232 North Main St., are Archs. Cost, 
74,715. 

It is reported that the local Knights of 
Pythias have decided to erect a $100,000 
clubhouse. Train & Williams, 254 South 
Broadway, are Archs. 


RIVERSIDE, CAL.—Bids are asked by the 
Board of Supervisors until Feb. 20 for the 
construction of a county detention home on 
the hospital grounds at Arlington. S. L. 
Pillar, Riverside, is Arch. The building will 
have one story, cement exterior, on metal 
lath and the main building will be 34 x 68 
ft., with two wings, each 24 x 48 ft. 


*FORT DOUGLAS, UTAH.—Bids are asked 
until 10 a. m., March 1, by Kenneth P. 
Williams, Constr. Q. M., for the construc- 
tion of one double barrack, with plumbing, 
heating, electric wiring and fixtures, com- 
plete at Fort Douglas, Utah. 


MONTREAL, QUE.—It is reported that 
the Canadian Northern Ry. Co. will con- 
struct an uptown station adjoining the 
Canadian Pacific Ry. Co.’s Windsor St. 
depot. 


WATER-SUPPLY—IRRIGATION. 


(* denotes that this work is advertised in 
Engineering News.) 

BRANDON, VT.—Brandon Fire District No. 
1 has voted to extend the aa water sys- 
tem. Estimated cost, $8,000. 

*NEW YORK, N. Y.—The Board of Water 
Supply on Jan. 25 rejected all bids opened 
on Jan. 18 for Contract 41, for furnishing 
and installing 20 5 x 15-ft. sluice-gates, 20 
operating mechanisms, eight 66-in. stop-disk 
frames, four 66-in. stop-disks and three sets 
of drive-shafting, for various structures along 
the line of the Catskill aqueduct, at Mount 
Vernon, Westchester County, and Brown’s 
Station, Ulster County. New bids are asked 
until Feb. 15. J. Waldo Smith is Ch. Engr. 

SCHENECTADY, N. Y.—Bids are asked by 
the Board of Contract and Supply until 10.30 
a. m., Feb. 9, for the following supplies for 
the Bureau of Water: C-i. pipe and specials, 
special castings, fire hydrants, gate valves 
and boxes, brass service supplies and curb 
boxes. Harry F. Miller is Secy. 

LONG ISLAND CITY (L. IL.), N. Y.— 
Contracts were awarded on Jan. 24 by the 
Water Department of Queens Borough to 
SWEENY & GRAY, of 8 Sixth Ave., Long 
Island City, for driving ten wells at the 
Whitestone pumping station in the Third 
Ward. Contract provides that these wells 
ae oeenee an average daily output of 
2,000, gallons. 

*ELIZABETH, N. J.—Bids will be received 
at the office of the Elizabethtown Water Co., 
68 Broad St., Elizabeth, until 4 p. m., Feb. 
23, for laying about 36,000 ft. of 36-in. c. 1. 
water main. Specifications, plans and maps 
of location may be examined at the office of 
the company, 68 Broad St., Elizabeth. 

PITTSBURG, PA.—The Council on Jan. 17 
Passed ordinance approving the proposed 
bond issue of $1,200,000 for water extensions. 
N. S. Sprague is City Engr. 

RICHMOND, VA.—The Committee on Water 
has approved the recommendations of E. EB. 
Davis, Supt. Water Dept., which include the 
extension of feed mains for additional fire 
protection and a new through main from the 
new reservoir. *Estimated cost, about $133,- 

WEST CHARLESTON (Charleston post-of- 
fice), W. VA.—The West Charleston Water 
Co., Charleston, W. Va., has been organ- 
ized to construct and maintain water-works 
in West Charleston. Capital stock, $10,000. 
The incorporators are: W. B. Shober. Albert 
Lory, P. Burdett and others, all of Charles- 
ton. 


WILMINGTON, N. C.—Bids were opened on 
Jan. 12 by the Water and Sewerage Commis- 
sion, Charles W. Worth, Chn, for improve- 
ments to the water-works, consisting of the 
construction complete of a brick power and 
filter house, construction of machinery foun- 
dations, rearrangement of machinery, build- 
ing cof a radial brick stack, extensions to the 
filter plant, building of a reinforced concrete 
sedimentation basin, and a concrete storage 
reservoir. Contract has been awarded to 
JOHN W. DANFORTH CO., 70 Ellicott 
Square, Buffalo, N. Y., and Washington, D. 
C., at about $60,000. Hazelhurst & Ander- 
son, of Atlanta, Ga., and Wilmington, N. C., 
are Engrs. 

BOAZ, ALA.—The city is considering the 
construction uf water-works. R. E. Boroughs 
is interested. 


MONTGOMERY, ALA.—The City Council 
has authorized Gaston Hunter, Mayor, to 
purchase a site for $15,250 on which to con- 
struct the proposed reservoir and install 
electrically operated water pump. 

The City Engineer has completed estimates 
for improvements to the water-wourks system. 
Estimated cost, about $35,000. 

PLAQUEMINE, LA.—Bids were opened on 
Jan. 15 by the town for the construction of 
a new water-works system, consisting of two 
80-HP. boilers and a 50,000-gallon steel 
tower and tank, the tower to be 90 ft. high. 
Contract has been awarded to T. W. McDON- 
NELL, representing Casey & Hedges’ Boiler 
Works, of Chattanooga, Tenn. 

SANDUSKY, OHIO.—The Council has ap- 
propriated $7,000 for laying about one-half 
mile of 12-in. and one-quarter mile of 6-in. 
water main. 

ELYRIA, OHIO.—Bids are asked until noon, 
Feb. 9, by the Board of Control for —— 
for the Water-works Department. Rose Mori- 
arty is Clk. 

DETROIT, MICH.—Bids will be received 
until Feb. 8 by the Board Water Commis- 
sioners, Benjamin F. Guiney, Secy., for ap- 
proximately 4,339 tons of 6 to 42-in. c.-i. 
pipe, 100 tons of 4-in., 250-tons 6-in., 150 
tons of 8-in., 100 tons of 10-in., 50 tons of 
12-in., and 5 tons of 16-in. water gate 
valves and 100 6-in. test boxes. 

FORT WAYNE (Detroit Post-office), 
MICH.—Bids will be received by D. W. Kil- 
burn, Constr. Q. M., U. S. A., until Feb. 17 
for construction of an extension to water 
mains, etc., at this post. 

SALEM, ILL.—The city will install a mu- 
nicipal water-works system this spring, in- 
cluding an impounding reservoir with a mo- 
tor-driven pump. C. E. Hull is Mayor. 

ROCK ISLAND, ILL.—The PITTSBURG 
MFG. CO., 28th St., Pittsburg, has been 
awarded contract at $16,000, for the con- 
struction of the new 6,000,000-gallon filter 
plant. 


MOLINE, ILL.—E. R. HARDING, Racine, 
Wis., has been awarded contract, at $25,800, 
for laying water mains, and at $27,150 for 
the construction of sewers. 


DODGEVILLE, WIS.—Bids were opened 
on Jan. 11 by the city for the construction 
of a steel tank. Contract has been awarded 
to the KENNICOTT WATER SOFTENER 
on Chicago Heights, Ill, at about 


MILFORD, IOWA.—Bids are asked until 
Feb. 28 by the city for the construction of 
water-works. Estimated cost, $11,00. Charles 
P. Chase is Engr., Clinton. 








DELMAR, IOWA.—The city pro 
extend the water-works system. C. D. 
john is City Clk. 

MINNEAPOLIS, MINN.—Bids were re- 
ceived as follows on Jan. 28 by the City 
Council for water-works material: Valves: 


to 
Good- 


(a) 150 6-in., (b) 12 8-in., (c) 18 12-in.: 
Rensselaer . Co. Jackson Boulevard, 
Chicago, Ill., (a) $11, (b) $17, (c) $31.50: 
South Park Fdry & Mach. Co., St. Paul, 
Minn., (a) $13.75, > $19.50, (c) $39; 
Stephen Mfg. Co., Detroit, Mich., (a) $11.50 
(b) $17.50, (c) $82.50; 


(a) $11.90, 
$16.85, (c) $31.50; J. B. Clow & Sons, 
Franklin St., Chicago, Ill., (a) $11.95, (b) 
$18.60, (c) $34.95; Coffin Valve Co., Nepon- 
set, Mass., (a) $12.75, (b) $17.25, (c) 
25; Darling Pump & Mfg. Co., Wil- 
liamsport, Pa., (a) 1.3 (standard), 
$12.25 (heavy), (b) $ » (c) $35. 175 
D. S. Mathews hydrants with frost covers: 
R. D. Wood & Co., 400 Chestnut St., Phila- 
$42.75 each; South Park 
Foundry & Machine Co., St. Paul, Minn., 
$43.50. One steel water tower and tank: 
Des Moines Bridge & Iron Co., Des Moines, 


Iowa, $8,850; Minneapolis Steel & Machin- 
ery Co., Minneapolis, 487; Catone Bridge 
& Iron Works, 105th and Throop Sts., Chi- 


Ill, $6,350. Andrew Rinker is City 

FORT ROBINSON, NEB.—Bids are asked 
until 11 a. m., Feb. 19, by Capt. Malvern 
Hill Barnum, Constructing Q. M., U. 8S. A., 
Fort Robinson, for furnishing all necessary 
labor and material for the addition to and 
repairing pump house, new boilers, new 
pump, etc., at Fort Robinson. 

HEBRON, NEB.—Bids are asked until Feb. 
18, readvertisement, by O. P. Hess, City 
Clk., for- the construction of improvements, 
extension and enlargement of the city water- 
works system. C. H. Meexer, McCook, Neb., 
is Engr. 

BEATRICE, NEB.—THE W. K. PALMER 
CO., Dwight Bldg., Kansas City, Mo., has 
been awarded contract by the City Council 
for the construction of water-works here. 

TWODOT, MONT.—Lillis & Hatch, 302 
Stapleton Block, Billings, Mont., are making 
preliminary plans for an irrigation system 
= cover abcut 20,000 acres of land north of 

ere. 

KALISPELL, MONT.—The Bitter Root 
Mountain Water Co. will construct water 
systems at Polsen, Big Fork and Kalispell. 
Work will not be let by contract, but will 
be done by the company. Howard P. Lingo, 
404 Sixth Ave., East Kalispell, is Engr. 

HAMBURG, ARK.—The city will install a 
water-works system. Dr. W. L. Blanks is 
interested. 

DALLAS, TEX.—The date for receiving 
bids for constructing the foundation for the 
pumping station, building the dam, spillway 
and other appurtenances at the White Rocks 
Water-Works Reservoir, has been postponed 
from Feb. 16 to Feb. 28. 

SAN ANGELO, TEX.—The San Angelo 
Water Co. has increased its capital stock 
from $150,000 to $225,000 and plans im- 
provements to the water system. 

PARIS TEX.—The city will spend $20,000 
for water-works, including the extension of 


c. i. mains and hydrants. J. W. Crook is 
Engr. 
SAN BENITO, TEX.—The San_ Benito 


Land & Water Co., Alba Heywood, Pres., 
has awarded contract at $25,000 to FAIR- 
BANKS-MORSE CO., Wabash Ave. and El- 
dredge Pl., Chicago, Ill., for the installa- 
tion of a combination city water plant and 
electric light and power plant, 6-in. mains, 
standpipe 100 ft. high, 40,000 galions ca- 
pacity, pump, etc. 

MERKEL, TEX.—Bids will be received by 
City Council until Feb. 21 for furnishing 
material and constructing water-works. 
Fountain-Shaw Engineering Co., Chron- 
icle Bldg., Houston, Tex., are Engrs. 

RALSTON, OKLA.—See item under Light 
and Power Plants. 

COLORADO SPRINGS, COLO.—Bids will 
be received until Feb. 21 by the Costilla 
Estates Development Co., Bank Bidg., 
Colorado Springs for the fcllowing* San- 
chez dam, about 500,000 cu. yds. earthwork ; 
Sanchez dike, about 250,000 cu. yds. earth 
work; Culebra-Sanchez canal, about 250,000 
cu. yds. earthwork, together with necessary 
controlling works, and about 15,000 cu. = 
of rock excavation. O. V. P. Stout, of - 
coln, Neb., is Engr. 

CORTEZ, COLO.—Bids are asked until 
noon, Feb. 26, by Charles W. Comstock, 
State Engr., Denver, Colo., for sinking an 
artesian well at or near Cortez. 

HASWELL, COLO.—Bids are asked until 
noon, Feb. 26, by Charles W. Comstock, 
State Engr., Denver, Colv., for sinking an 
artesian well near here. 

YACOLT, WASH.—The city has under con- 
sideration the installation of a municipal 
water-works system. Preliminary plans and 
estimates have been made and the city is 
considering issuing bonds for the construc- 
tion. Arthur D. Monteith, Chamber of Com- 
— Tower, Portland, Ore., is Consulting 

ngr. 


SAN DIEGO, CAL.—The City Engineer has 
prepared plans and specifications for a steel 
water tank and standpipe for Point Loma, 
47 ft. high, 40 ft. diameter. Plans for a 
similar tank and standpipe for University 
Heights will also be prepared. 


RIVERSIDE, CAL.—The Riverside Groves 
& Water Co. have opened a tract of 9,000 
acres and p to construct a 30-acre 
storage reservoir and an irr ion system. 
Judge Kenneth, Las Vegas, Nev., will de- 
velop water on a large tract in the Vegas 
Valley, a dam and pumping plant to be con- 
struc 

SACRAMENTO, CAL.—Bids will be re- 
ceived until Feb. 7 M. J. Desmond, City 
Clk., for supplying Water t 
— 8,400 ft. of 6-in. and 2,820 ft. of 12-in. 
pipe. 





0. 5, 


atti 
COEUR D'ALENE, IDAHO.— wis 
of Pullman, Wash., has subm hie 
port to the City Council on mB 
municipal water-works. He . ee 
Coeur d'Alene as the source 0: rye 
estimates the cost, if wood pi; y and 
$226,000, and about may at 
iron pipe is used. — 
SEWERAGE, 
(* denotes that this work is a, sed 
Engineering News.) Bit. 
ANSONIA, CONN.—Bids wil! 
received in March for the co As. 
1,250 ft. of outfall sewer. Vv. al 
City Engr. Noted on Jan. 6. ~~ 


HARTFORD, CONN.—The )! 
construction of the East Side 
sewer system, for which an ; 

been made by the city, ha 
mitted to the Court of Comm 
Within two months the details , 
pleted and bids will be asked fo: 

HUDSON, N. Y.—Bids are ask: 
H. Strong, Pres. Bd. of Manag: 
State Training School for Giris 
until 1 p. m., Feb. 12, for the 
of contact beds for sewage dis; 
F. B. Ware is State Arch. 


BINGHAMTON, N. Y.—John A 
Engr., has completed and subm 
City Council a report on the sew 
western part of the Frst Ward. 
mends that a sewer be built from 
across Glenwood Ave. and down 
to the Chenango River. 

TROY, N. Y.—The City Engin 
instructed to prepare plans for th. 
tion of a sewer in Lincoln Ave. 

MONTICELLO, N. Y.—Bids wii: 
be received about March 1 for th. 
tion of the proposed sewer syste: 
posal plant, from the plans of |; 
Bell, of Kingston. Estimated cos). 
$75,000 and $100,000. Noted on J 

SYRACUSE, N. Y.—Contract for 
ing the Harbor Brook intercepting 


been awarded to CHARLES T. |\\\ 


557 Lancaster Ave., Syracuse, 
Bids were opened on Jan. 18 by 
cepting Sewer Board, Harry ‘1 
Secy. 

*MEDINA, N. Y.—Bids will be r: 


the Board of Sewer Commissioners 
Pp. m., Feb. 15, for furnishing al! n 


and labor and constructing an addit{ 
sewer system of the village for 
ern portion. 

PATERSON, N. J.—The Federal 
ment and the New York authori 
reached an agreement, it is report: 
gard to the construction of the 
Passaic Valley trunk sewer. As 


the conduit is to be built down th: 


Valley below Paterson, carry off 
age of Paterson, Passaic, Newark, 





tor ¢ 


(he 


recom. 
Ke Ave 
Brook 


aS been 


OS8truc- 


probably 
Nstruc- 

and dis- 
rge N 

betweeg 
13 


onstruct- 


wer hag 
JK WAY 


$4,715, 


> Inter- 
Hamlin, 


eived by 





Govern- 
les have 
, 


4, IM fe- 


proposed 
planned, 
> Passaic 


the sew- 


Garfield, 


Belleville, Harrison and other cities, sewage 
to be screened at a station to be established 


on the meadows south of Newark 


and the 


solid matter to be transported in especially 


constructed vessels to the ocean. 1 


he liquid 


sewage remaining after the screening is to 
be pumped into New York Bay through a 


large conduit which is to be built 


from the 


Station on Newark meadows, under Newark 


Bay, under Greenville and to a point 


near 


Robbins Reef. The conduit is to run under 

Greenville 50 ft. below the surfac« 
ALDENE (Elizabeth post-office), N. J- 

The citizens of Aldene and Lorraine on Jan 


25 voted in favor of constructing 
system. Estimated cost, $54,000. 


PITTSBURG, PA.—The Council o: 


a sewer 


1 Jan. 17 


approved the ordinance providing for a bond 


issue of $360,000 for reconstructing 


ATLANTA, GA.—See item under 


and Roads. 


sewers 
Streets 


PERRY, FLA.—Bids are asked by the city 
until Feb. 8 for the construction of a san- 


itary sewer system, including three 
pipe 8 
tanks, etc. William W. Lyon, 
Bldg., Jacksonville, Fla., is Engr. 


miles of 


to 15-in. diameter, manholes, flush 
3805 Duval 


QUINCY, FLA.—Bids were opened on Jan 
12 by the city for coustructing a sewer sys- 


tem, consisting of 7.5 miles of 8, 1 
18-in. pipe sewer, 70 manholes, 
tanks and a septic tank. Contract 
awarded to SULLIVAN & LONG, 


mer, Ala., at the following prices: 


vating and backing for sewers 4 ft. 


7 cts. to $2.40; laying straight se 
ets. per lin. ft.; 
1.75 per cu. yd.; manholes, $2 


8-in. to 18-in., 3 cts. 
solid rock, $ 
to $45 each; lampholes, not over & 
$5; flush tanks, each, 5; con 
brick work, $8 
M ft. Total, $18,994. 


VICKSBURG, MISS.—See 
Streets and Roads. 


CLEVELAND, TENN.—Bids wi! 


to 12 


item 


2, 15 and 


20 flush 
has been 
of Besse- 
Exca- 
to 26 ft. 
wer pipe, 


ft. each, 
rete and 


r cu. yd.; timber, $12 per 


under 


be re- 


ceived about April 1 for the construction o! 


a sewer system and disposal plan‘ 

lans of the Solomon Norcross ‘ 
anta, Ga. Estimated cost, $35,0 
on Jan. 20. 


TRENTON, TENN.—The city b 
contract to SULLIVAN & LONG, 
Ala., for constructing the sewer 5 


CINCINNATI, OHIO.—Bids are 
til noon, Feb. 11, by the Directo 
Service for the construction of 
water sewer in Harrison Ave. 
Wenner is Clk. Bd. Pub. Service 

INDIANAPOLIS, IND.—JOHN 
VAN, 3225 North Illinois St., 1: 
has been awarded contract by th 
Public Works at $1.73 per lin. 

, for the construction of th 
Boulevgrd sewer. The work inc)! 
sewer in Parkway Boulevard, fr 
30th St., with laterals in sev 
streets. Bids were opened on J 


SAGINAW, MICH.—W. N. 5 
been awarded contract at $8,6- 
Isworth 


from the 
of At- 
Noted 


awarded 
Bessemer, 
tem. 
sked un- 
yf Public 

surface 
John J. 


SULLI- 
anapolis, 
Board of 
or $00, 
Parkway 
s a mail 
18th to 
"al cross 
17. 
}ER has 
for the 
‘ sewer. 
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4 H.—Bids are asked un- 
MAR ETTE, MOY the Park, Cemetery 
ti 5 "Commission for the construction 
in. tile sewer with 4-in. “Ty” an 

. J, F. Anderson is Secy. 
<7 Ol —J. Haarer, Comr. 
DE Te the Council and Board 
Pub. ate for about $1,500,000 this year 


- ublic sewers and main- 
vert ae. cs LP iyatem. Of this amount 
#1 ‘4 will be asked for the construc- 
fica > now ee ILL.—Bid asked 
zm 3T. uIS, .—Bids are 

- Mars the Board of Local Im- 
poe ats for the improvement of several 
a by constructing vitrified clay pipe 
“ NE, ILL—See item under Water 
Sui irrigation. is wiles 
*c.,.LINSVILLE, ILL.—A. W. . 

. Ae n awarded contract at $15,- 
> the construction of the improvement 


~t t er District No. 2, including 
I ‘ask cal the following approximate 
sep es: 10,727 lin. ft. of 8-in. vitrified 
qua: ee. 4.017 lin. ft. of 10-in. vitrified 
ewer. L379 lin. ft. of 12-in. vitrified 
swer, 120 lin. ft. of 12-in, standard 
»ipe sewer, 36 brick manholes, 16 flush 

10 vitrified pipe lampholes, 210 cu. 


yd - concrete. Bids were opened on Jan. 
15 

} ‘AUKEB, WIS.—The plans of Charles 
J a City Engr., for a relief sewer 
ce care of flood water in the district 
2 | Center and Third Sts. were approved 
o- ‘n. 25 by the Council Committee on 
Se rage. 


DAVE) RT, IOWA.—Thomas Murray, 
¢ Boo os has completed specifications for 
the construction of sewers in Marquette and 
Ripl-y Sts. along the water front, about 
44 » ft. long. Estimated cost, about $90,- 
Quo 

*ROONE, IOWA.—All bids were rejected on 
Jan. 26 by_the city for sanitary sewers in 
the Fifth Ward, comprising approximately 
o., miles of from 8 to 15-in. of vitrified 
sewer pipe. New bids are asked until 8 
p. m. Feb. 16. Karl C. Kastberg is City 
Engr. 

sy. PAUL, MINN.—The Board of Public 
Works has awarded contract for construct- 
ing the Otto Ave. and other sewers, bids 
opened on Jan. 17, to JOHN LIND, 34 East 
Second St., at $6,350. scale 
WELLINGTON, KAN.—Bids are_aske y 
A. B. Cheever, City Clk., until Feb. 7 for 
constructing a sanitary sewer in Sewer Dis- 
trict No. 5 

BROKEN BOW, NEB.—F. E. Van Ant- 
werp, of Broken Bow, County Surv. and 
City Engr., would like information regard- 
ing the cost, etc., of constructing a sewer 
system for a town of 5,000 to 10,000 people. 

*EL PASO, TEX.—Bids will be received by 
Percy McGhee, City Clk., until March 3, 
extension of date from Feb. 3, for furnishing 
material and constructing refuse incinerat- 
ing and sewage pumping station, force main 
and sewage disposal works, with appurte- 
nances, but not including furnaces, pumps 
and machinery. Also, same time and place, 
for construction of refuse incinerator, steel 
stack and sewage pumping station equip- 


ment. Herring & Fuller, 170 Broadway, 
New York, are Engrs. F. H. Todd is City 
Engr. 


BEEVILLE, TEX.—Bartlett & Ranney, San 
Antonio, Tex., have been selected to pre- 
pare preliminary surveys, designs and esti- 
mates for a sewer system here. 

HOUSTON, TEX.—Bids are asked by Dan 
C. Smith, City Controller and Secy., until 


noon, Feb. 7, for the construction of sani- ' 


tary sewers in the Fourth Ward. The work 
will comprise about 5,580 lin. ft. of 12-in. 
pipe, with necessary manholes, flush tanks, 
Y’s, ete, 

ARDMORE, OKLA.—The city has engaged 
the J. W. Maxcy Co., 906 Scanlan Bidg., 
Houston, Tex., as consulting engineer for 
filtration and sewerage system. 


SAPULPA, OKLA.—SUMMERS & STONE, 
Oklahoma City, Okla., have been awarded 
contract by the city at $44,718, for furnish- 
ing all labor and materials for the construc- 
tion of brick trunk sewer in this city. The 
work includes the following approximate 
quantities: 10,800 cu. yds. excavation, 1,100 
ft. of 42-in. 2-ring brick sewer, 9,700 ft. of 
66-in. 2-ring brick sewer, 850 ft. of 69-in. 2- 
ring brick sewer, 670 ft. of 78-in. 3-ring 
brick sewer, 600 ft. of 84-in. 3-ring brick 
sewer, eleven manholes and nine inlets, 300 
ft. of 24-in. vitrified sewer pipe, 52 yds. of 
concrete. Bids were opened on Jan. 10. 

*DENVER, COLO.—Bids were opened by 
the Board of Public Works on Jan. 15 for 
the construction of the sanitary sewer to run 
from University Park to Berkeley, with 
branches to be about 30 miles in length. 
Contract has been awarded to DENNIS 
GIBBONS at $587,660. Noted on Jan. 27. 

SACRAMENTO, CAL.—Bids will be re- 
ceived until Feb. 14 by M. J. Desmond, City 
Cik., for furnishing and installing at the 
sewage pumping station an additional pump- 

ag unit, same to be either steam or elec- 
trically driven. 

_5SAN_ FRANCISCO, CAL.—ROBERT C. 
STORRIE & CO., Fort Worth, Tex., have 
been awarded contract by the city at $168,- 
‘OO for the construction of the Hunter’s 
Point sewer. Marsden Manson is City Engr. 

MAYFIELD, CAL.—Bids will be received 
about Feb, 10 for the construction of a sewer 

ystem, nen ae of J. F. Byxbee, Jr., of 

Palo Alto. timated cost, about $37,000. 
\. H. Myrick is Town Clk. 

SANTA CLARA, CAL.—We are officially 

‘vised that bids were received on Jan. 24 

y the city for the construction of 16-in. 


‘ullet sewer; also purify lant consisting 
[ tank and filters, poy Fn (a) total 


rk, (b) purifyi lant only, (c) sewers 
0 n B Siaease te Be 
4; ose, ; Dur- 
row ot White, San Francisco, $17,008; John 
in Jose, $19,000; W. 9. Schmidt, Berke erkeley, 


$19,172; Waldie & Loofbourrow, Berkeley, 
$19,380; C. D. Vincent, Oakland, $21,934; 
R. W. Randall, Berkeley, $22,000; Scott & 


Farley, San Francisco, $23,022; (b) M. A. 
Elftmann, $7,012; John Doyle, $7,343; Dur- 
brow & White, $8,000; John Heafey, $8,- 
150; Waldie & Loofbourrow, $8,990; Morri- 
son Bros., Santa Clara, $11,360; (c) M. A. 
Elftmann, $8,532; John Heafey, $8,700; W. 
J. Schmidt, $9,750; Durbrow & White, $9,- 
998; ‘Federal Construction Co., San Fran- 
cisco, $9,655; John Doyle, $10,467; Waldie 
& Loofbourrow, $10,600; Haselwood & Doane, 
$11,634. C. E. Moore is Engr., Santa Clara. 

TORONTO, ONT.—Bids are asked until 
noon, Feb. 8, by G. R. Geary, Mayor and 
Chn. Board of Control, for the construction 
of various sewers. 


GARBAGE DISPOSAL. 


(* denotes that this work is advertised in 
Engineering News.) 


PITTSBURG, PA.—The Council on Jan. 
17 passed an ordinance approving the pro- 
posed bond issue for $185,000 for a rubbish 
and garbage disposal plant. 

EAST ST. LOUIS, ILL.—Contract has been 
awarded by the city to the EAST ST. LOUIS 
REDUCTION & SANITARY CO. for the 
disposal of the garbage of the city. 

PORTLAND, ORE.—The Board of Health 
on Jan. 19 awarded the contract for the 
garbage crematory to the WILLIAMETTE 
STEEL & IRON WORKS, at $119,500. 

PASADENA, CAL.—Bids will be received 
by the City Clk. until Feb. 8 for street 
sprinkling for one year, 6 to 14 teams 
equipped with drivers and harness required. 
Sprinkling, day or night, or both, on direc- 
tion of Superintendent of Streets, city to 
furnish carts having capacity of 600 gallons. 
Price per hour each team, with driver, re- 
quired with bid. 


STREETS AND ROADS. 


(* denotes that this work is advertised in 
Engineering News.) 


BOSTON, MASS.—We are officially advised 
that bids were received on Jan. 31 by Guy 
C. Emerson, Supt. of Streets, for repairing 
asphalt pavement in any street in Boston 
not under guarantee when ordered to do so 
by the Superintendent of Streets between 
Feb. 1, 1910, and Jan. 31, 1911. The con- 
tract has been let to the BARBER ASPHALT 
PAVING CO., 161 Devonshire St., Boston, 
at $15,000. 

NEW YORK, N. Y.—Bids are asked until 
11 a. m., Feb. 14, for regulating, grading, 
curbing and laying sidewalks on various 
streets in the Boro. of Queens. 


TOMS RIVER, N. J.—Bids will be received 
by the Bd. of Chosen Freeholders until Feb. 
14 for resurfacing a gravel road in the 
Township of Brick, known as the eastern 
section of Lakewood and Point Pleasant 
County Road, about 3.69 miles; also, at 
same time and place for resurfacing with 
stone a road in Brick Township, known as 
western section of Lakewood and Point 
Pleasant County Road, 2.94 miles. I. H. 
Cramer is County Engr., Cedar Run, N. J.; 
James E Otis is Dir. 

TOWSON, MD.—Bids are asked until noon 
Feb. 17, by the Highways Commission of 
Baltimore County, Towson, Md., for improv- 
ing the public highway between Mount 
Washington and Brooklandville, known as 
Falls Road, Section 2. The work includes 
grading and macadamizing about 3.2 miles 
of road. E. Hanton Bosley is Secy. of 
Comn. 

WASHINGTON, D. C.—Bids are asked 
until noon, Feb. 3, by the District Com- 
missioners for furnishing and delivering 
800,000, more or less, asphalt paving blocks 
to the District of Columbia for use on the 


Union Station Plaza and its intersecting 
streets. 
*NORFOLK, VA.—Bids are asked until 


noon, Feb. 15, by the Board of Control for 
regulating and repaving with some smooth 
material, parts of Granby and Chapel Sts. in 
this city. Bids must be made for each street 
separately. W. T. Brooke is City Engr. 


OXFORD, N. C.—Bids are asked until 
March 7 by the Commissioners of Granville 
County for constructing 20 miles of roads. 
Specifications will be on file, in the office 
of the Register of Deeds of Granville 
County, N. C., on and after Feb. 21 


CHARLESTON, 8S. C.—Bids were received 
as follows on Jan. 29, at the Bureau of 
Yards and Docks, Navy Dept., Washington, 
D. C., for paving at the Charleston (S. C.) 
Navy Yard: U. S. Wood Preserving Co., 165 
Broadway, New York, $3.38 per sq. yd. for 
wood block; David Getaz Son & Co., 
Deederick Bldg., Knoxville, 
$2.80; w block, 
complete, brick 
concrete base, 
5-in. base, 


Tenn., 
$2.05; gravel, 
paving with 
_ : same with 
$18,720; complete, granu- 

lithic, $14,760; B. F. Sweeten & Son, 111 
North Delaware Ave., Camden, N. J., vitri- 
fied block, with 6-in. base, $14,770; Atlantic 
Bitulithic Co., Mutual Bidg., Richmond, Va., 
bitulithic, $2.25; gravel, 72 cts.; complete, 
bitulithic, th 6-in. base, $16,000; same 
with 5-in. base, $15,000; P. D. Hay, 39 Bee 
St., Charleston, S. C., brick, $3.22; wood 
block, $4.37; gravel, 50 cts.; complete, vitri- 
fied brick, with 6-in. base, ,184; creo- 
soted block, with 5-in. base, $30,960; Bowe 
& Page, 50 Wentworth St., Charleston, 8S. 
C., Bessemer block, $2.76; Bessemer special 
paver, $2,695; Carlyle paving block, $2,725; 
Southern Clay Mfg. Co. blocks, 52 ; 
Baltimore block, $2.67; Mack Block, $2,645; 
wood paving block, $2.93; gravel, ets. ; 
complete, with 6-in. base, Bessemer specia 
thern Clay Mfg. Co., 


,354; Sou 
. ; Baltimore block, $14,432; Mack 
block, $14,614; block, $16,096; for 
ed om base deduct $500 from each of these 
prices. 


ATLANTA, GA.—Bids- will be received by 
the ‘or and General Council until Feb. 7 
for the following work and material for 


brick, 
$1.25; 
6-in. 











the year 44910: Furnishing and _ setting 
granite and concrete curbing, furnishing 
and laying brick, tile and sheet cement side- 
walks; and constructing such sewers as may 
be authorized by Council, not including such 
sewers as may be authorized by the Bond 
Issue; furnishing Portland cement, vitrified 
sewer pipe and castings for sewer work. J. 
P. Foster is City Clk.; R. M. Clayton, City 
Engr. 

*BIRMINGHAM, ALA.—We are officially 
advised that the following bids were re- 
ceived on Jan. 19, by Maury Nicholson, City 
Enegr., for paving various streets in this 
city: 

(a) Filbert Paving & Construction Co., 
Pennsylvania Bldg., (using ‘Filbertine’’) ; 
(b) Southern Bitulithic Co., Brown-Marx 
Bldg., Birmingham (asphalt); (c) Thomas 
J. McGovern (asphalt); (d) Southern Bitu- 
lithic Co., Birmingham (bitulithic); (e) F. 


B. Jamison & Co. (brick); (f) Crockett 
Paving Co., Woodward Bidg., Birming- 
ham (brick) ; (g) Birmingham Pav- 


ing & Contracting Co., Birmingham (brick) ; 

(h) R. S. Blome Co. (granitoid); (i) 
Graves-Mathews Paving Co., 1710 Ave. A, 
Birmingham (brick); (j) Metropolitan Con- 
strutcion Co. (asphalt); (k) Southern Pav- 
ing & Construction Co., Brown-Marx Bldg., 
Birmingham (brick), (1) Dunn & Lallande, 
Alabama National Bank Bidg., Birmingham 
(brick); (m) Memphis Asphalt & Paving 
Co., Tennessee Trust Bldg., Memphis, Tenn. 
(asphalt): (n) Birmingham Paving & Con- 
tracting Co. (rock asphalt). 

On 13th St., from Eighth to Kirkland 
Aves. and on 12th Ave., from 12th to 15th 
Sts., and on 12th St., from 12th to 13th 
: $19,238, (b) $19,839, (c) $20,- 
154, (d) $20,785, (e) $21,469, (f) $21,586, 
(g) $21,879, (h) $22,113, (i) $22,113, (j) 
$22,430, (k) $22,464, (1) $22,557, (m) $23,- 
283. 

On 15th St., from Second to Eighth Aves.: 
(a) $19,316, (b) $21,088, (c) $20,603, (d) 


$22,325, (e) $23,304, (f) $23,431, (g) $23,- 
749, (hb) $24,003, (i) $24,003, (j) $23,996, 
(k) $24,130, (1) $23,876, (m) $25,273, (n) 
$16,425. 

On 16th St., from First Ave. to Ninth 
Ave.: (a) $24,788, $26,860, (c) $26,394, 


(b) 

(d) 28,466, (e) $29,663, (f) $29,845, (2) 
$30,293, (h) $30,568, (i) $30,614, (j) $30,- 
674, (k) $30,729, (1) $29,926, (m) $32,336, 
(n) $21,994. 
, from Second Ave. to Fourth 
Ave., and from Sixth Ave. to Eighth Ave. 
(total without track): (a) $15,138, (b) $16,- 
536, (c) $16,166, (d) $17,565, (e) $18,350, 
(f) $18,450, (2g) 7 (h) $18,900, (i) 
$18,900, (j) $18,878, (k) $19,200, (1) $19,- 
200, (m) $19,900. 

On 17th St., from First Ave. to Ninth Ave. 


(total without track): (a) $17,072, (b) 
$18,286, (c) $18,106, (d) $19,320, (e) $20,- 
047, (f) $20,199, (gg) $20,56 20,- 


4, (bh) , 
$20,912, (k) $21,004, 
(1) $21,004, (m) $22,075. 

On 19th St., from Sixth Ave. to Ninth Ave. 
and Eighth Ave. from 17th St. to 20th St. 
(totals without tracks): (a) $18,959, (b) 
$20,555, (c) $20,202, (d) $21,798, (e) $22,- 
782, (f) $22,856, (g) $23,254, (h) $23,420, 
(i) $23,504, (j) $23,548, (k) $23,768, (1) 

3,775, (m) $24,921. 

On Fourth Ave., from 13th St. to 18th 
St. (totals without tracks): (a) $12,936, 
(b) $13,899, (c) $13,728, (d) $14,691, (e) 
(f) $15,363, (g) $15,609, (h) $15.,- 
744, (i) $15,778, (j) $15,840, (k) $15,980, 

(1) $16,000, (m) $16,680. 

On Sixth Ave., 14th St. to 20th St. (totals 
without tracks): (a) $24,781, (b) $26,896, 
(c) $26,412, (d) $28,524, (e) ‘ 

(i) $30.- 


$29,914, (g) $30,392, (h) $30,652, 
720, (j) $30,756, (k) $31,117, (1) $30,797, 


(m) $32,484, (n) $21,249. 

VICKSBURG, MISS.—The contract for 
paving and storm sewers on Drummond 8St. 
has been awarded to the SOUTHERN PAV- 
ING & CONSTRUCTION CO., of Chatta- 
nooga, Tenn., at $19, Cc. R. Twiss is 
City Engr. Bids were received on Jan. 17. 

COLUMBUS, OHIO.—The Engineering De- 
partment of Columbus has completed plans 
for paving High St., between Spruce and 
Dodridge Sts. next summer. The engineer- 
ing department will recommend that the 
work be started north of Fifth Ave. first, 
and instead of repairing the sections which 
are worn out the entire street will be re- 
surfaced. Asphalt from gutter to gutter, 
asphalt with brick gutters, asphalt block 
and wood block will figure in the estimates 
to be made by Henry Maetzel, City Engr. 
It is expected that bids will be called for 
within two months. 

DAYTON, OHIO.—The City Council has 
decided to pave Germantown St. with 
asphalt or brick. Fred J. Cellarius is City 
Engr. 

CINCINNATI, OHIO.—Bids are asked 
until noon, Feb. 11, for the furnishing and 
delivering of 300 tons of refined asphalt for 
use of the Street and Sewer Repair De- 
partment, to be delivered f. o. b. municipal 
asphalt plant switch, Cincinnati, Ohio. 
John J. Wenner is Clk. 

GLENDALE, OHIO.—We are officially ad- 
vised that bids were received on Jan. 21, by 
the Board of County Commissioners for the 
following county work: Under Specification 
No. 994, for the improvement of Congress 
Ave., through the Village of Glendale, 
Springfield Township. Fred Dreihs is Clk., 
Cincinnati, Ohio. The contract was awarded 
to —— P. FLYNN on Jan. 25, at 


MARION, IND.—Bids will be received 
until Feb. 17 by the Board of County Com- 
missioners for grading and macadamizing 
the John W Keever stone road, on the line 
between the townships of Monroe and Jeffer- 
son, being a total length of 12,202 ft. A. T. 
Stout is County Audr. 


INDIANAPOLIS, IND.—The Indiana Su- 
preme Court having reversed itself and final- 
ly held the Three-Mile Gravel Road Law to 
be constitutional has been the means of 
reviving the work of building roads by 
issuing ame bonds. Bids will now be 
received for e construction of gravel, 
stone, or brick roads as follows: Terra 
Haute, Ind.—Commissioners of Vigo County 






will receive bids for three gravel roads. 
Mimete, Ind.—Commissioners of Delaware 
County will soon ask for bids for the con 
struction of six brick roads. Crawfords- 
ville, Ind.—Commissioners of Montgomery 
County will soon ask for bids for the con- 
struction of two gravel roads Colum bus 
Ind.—Petitions have been filed for the con- 
struction of three gravel roads with the 
Commissioners of Bartholomew County. 
JACKSON, MICH.—A. W. D. Hall, City 
Engr., has been authorized to pre pare esti- 
mates for paving with brick Francis Mil- 
waukee and Liberty Sts. cuts 
EAST ST. LOUIS, ILL.—Bids are asked by 
the Board of Local Improvements until Feb 
15 for paving with brick ; 
tions of Illinois Ave. and 
vard W. J. 


and curbing por 
; Louisiana Boule- 
Crocken is City Engr 


CHAMPAIGN, ILL.—GEORGE A. PETER 
of Sycamore, Ill., has secured the contract 
for paving with brick a portion of South 


Goodwin St., at $6,450 
PEORIA, ILL.—Bids are asked 
Pp. m., Feb. 7, by the Board of 
provements for resurfacing the roadway of 
Seventh Ave. The following is an approxi 
mate estimate of the material and labor re 
quired: 860 cu. yds. of 
asphalt 


until” 2 
Local Im 


excavation of old 


pavement (cushion and surface 
coat) down to the present concrete founda 
tion; 207 cu. yds. of excavation of old 
foundation ; 1245 sq. yds. of new concrete to 
replace disintegrated concrete in the present 
foundation ; 12,455 sq. yds. of binder course 


one inch thick; 12455 8q. yds of wearing 
course 1% ins.; 14 bbls. of natural cement 
Swept in. Work is to be completed by Aug 
1 next. Geo. F. Simmons is Pres. : 
Belsley is City Engr. ; 

OCONOMOWOC, WIS.—Bids will be re 
ceived until Feb. 11 by the Board of Public 
Works for improving Collins and Main Sts 
= B. Parsons is Engr.; B. G 
Chn. 


CRESTON, IOWA.—We are officially ad 
vised that bids were received by the City 
Council on Jan. 25 for paving with 2\%-in. 
asphaltic macadam, on a 4-in. concrete base 
and constructing concrete curb on portions 
of North Walnut, East Mills, West Adams 
and — other streets. The contract for 
paving as been let to HAMILTON & 
SCHWARTZ, of Shenandoah, lowa, a of OS 
eye te “ae en for curbing has 
cen awarded to the TWO MIRACLE CON 
STRUCTION CORPORATION, of Minneap- 
olis, Minn., at 34% cts. per lin. ff. F 
Golden is City Clk.; Theodore S. Delay is 
City Engr. Total estimate, $33,600. < 
ATLANTIC, IOWA.—Bids aro asked until 
Feb. 14 for brick and asphalt paving, to 
cost about $60,000. Charles P. Chase, of 
Clinton, Iowa, is Engr. Z 
BURLINGTON, IOWA.—Bids are asked 
until 4 p. m., Feb. 21, by the City Clk., to 
grade,, curb with artificial stone and 
with mineral rubber asphaltic concrete 
Arch St., from the west side of Fifth St’ 
to the east side of Sixth St., and from the 
west side of Sixth St. to the east side of 
Eighth St., and from the west side of 
Eighth St. to the west side of Central Ave 
40 ft. wide between curbs and Central Ave. 
from the south side of Arch St. to the north 
side of High St., 32 ft. wide between curbs 
including all necessary intersections, said 
improvements to be on a 5-in. concrete 
foundation. J. F. Winters is City Engr. 


Ciay 


Edgerton is 


pave 


WINFIELD, KAN.—It is proposed to pave 
East Ninth St. with brick at a enek of 
20,000. J. M. Bradley is City Engr.; 


George W. Sloan is City Clerk. 

CHERRYVALE, KAN.—Bids will be re- 
ceived until Feb. 7 by E. E. Bellamy, City 
Clk., for about one-half mile concrete curb 
and 4500 yds of brick pavement. 

ST. LOUIS, MO—We are officially ad- 
vised that the GRANITE BITUMINOUS 
PAVING CO., Equitable Bldg., St. Louis, has 
been awarded the contract for 23,782 sq. yds. 
of bitulithic pavement on Connecticut Ave 
22nd St., and Scanlan Ave. 

KIRKVILLE, MO.—Bids are asked until 
Feb. 7 for 6,000 sq. yds of brick paving on 
5-in. concrete base; also, 4,500 lin. ft. con- 


crete curb and gutter. J. C. Cz 2 3 

city Ole 4 Carothers i 
OKLAHOMA CITY,- OKLA.—The Okla- 

homa City Park Board will receive bids 


soon for grading about 20 miles of boule- 
vard, to be constructed around the city. W. 
C. Burke is City Engr. - 

PORTLAND, ORE.—We are officially ad 
vised that the WARREN CONSTRUCTION 
CO., Portland, Ore., has secured the con- 
tract to pave 21,629 sq. yds., with bitulithic 
pavement. 


RIVERSIDE, CAL.—The City Council has 
adopted a resolution to macadamize, curb 
and gutter Ninth St., between Lemon and 
Sedgwick Sts. 

SANTA ANA, CAL.—Bids are asked by 
the Board of Trustees of Santa Ana until 
Feb. 7 for paving with asphalt West 4th 
St. Edward Lidford is Clk. 

SAN DIEGO, CAL.—The City Council has 
directed the City Attorney to prepare neces- 
sary papers to advertise for bids for paving 
with asphalt on concrete base D St., from 
Tenth to 25th Sts. 


SANTA MONICA, CAL.—J. D. KEEN, of 
Santa Monica, has the contract to con- 
struct a cement sidewalk, 20 ft. wide, along 
Ocean Front Promenade, at $28,839. 


SAN MATEO, CAL.-—Bids are asked by 
Clerk of Supervisors until Feb. 14 for grad- 
ing turnpiking and olling ‘four miles of 
— Joseph H. Nash, Redwood» is City 
ner. 


LOS ANGELES, CAL.—The contract for 
improving four miles of roads, including 
Slawson, Compton and Florence Aves., has 
been awarded to F. F. PRENDERGAST, at 
$30,657. Bids were opened on Jan. 3. 

Bids will be received by the Clerk of 
Board of Supervisors until Feb. 14 for grad- 
ing, turnpiking and oiling of four miles of 
road. P. H. McEvoy is Chn. 
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MANUFAOTURING PLANTS. 


(* denotes that this work is advertised in 
Engineering News.) 


NEW BEDFORD, MASS.—The Whitman 
mill interests have purchased a tract of 
land in the northwest section. of the city 
for a site of a new mill. This mill, which 
will be located on the line of the New York, 
New Haven & Hartford R. R., will have a 
site away from the waterfront. It is stated 
also, that William Whitman will locate a 
mill north of Nonquitt Mill No. 2, on prop- 
erty purchased by him from the Bartlett 
estate. 

ATHOL, MASS.—Plans for a $10,000 ad- 
dition to the N. D. Cass toy factory have 
been drawn and when completed the ad- 
dition will be 100 x 5O ft. and four stories 
high. The foundation will be of cement, and 
the building of wood, with imitation granite 
block cement covering, and will be fireproof 
throughout. The work will be started as 
soon as the frost begins to leave the ground, 
and will be completed in 60 days. The ad- 
dition will give work to 400 more employees. 

Union Twist Drill Co. will soon begin the 
erection of a 1-story addition to its present 
large factory. 

WHITINSVILLE, MASS.—The Whitin Ma- 
chine Works’ plant will be increased in the 
spring by additions to the foundry and 
blacksmith shop. Both these buildings are 
new and have been occupied less than a 
year. The foundry is 500 ft. long and 200 
ft. wide. The addition will make it 300 ft. 
wide. For the blacksmith shop, the addi- 
tion will be on the west, extending it 87 ft., 
and will be the width of the shop, 100 ft. 
The concern is completing an addition to its 
main shop 405 ft. long, 142 ft. wide and 
four stories high, a steel and brick struc- 
ture which will give the company a total 
floor space of nearly 42 acres. 


PROVIDENCE, R. I.—Plans of the Ameri- 
can Locomotive Co. for enlarging its auto- 
mobile manufacturing department, have been 
in contemplation for some time. It is now 
definitely stated that the company has de- 
cided to spend $500,000 in this expansion, 
and ground is to be broken shortly for the 
erection of new buildings adjoining the 
present automobile plant at Providence, R. I. 
It is understood that an additional $150,000 
will shortly be spent for new tools and 
machinery, and it is anticipated that the 
new building will be completed by midsum- 
mer, as the company expects to more than 
double its present yearly output in 1911. 
The Alco factory, at Providence, is now 
greatly congested and the company is mak- 
ing no locomotives there, er ee 2 to the 
“Iron Age.” A number of old buildings 
where locomotives were formerly manufac- 
tured have been taken over by the automo- 
bile department. 


HARRISVILLE, R. I.—Work will be start- 
ed soon on the erection of a woolen mill at 
Harrisville to replace the buildings of the 
William Tinkham Co., recently purchased 
by the U. 8. Worsted Co. The mill will be 
of concrete and glass construction, three 
stories in height, with a tower. The main 
building will be 270 x 48 ft. A smaller 
building, 175 x 60 ft., will house the steam 
power house, dye house, store room and dry 
house. The cost of the new plant will be 

WOONSOCKET, R. 1.—We are officiall 
advised that Charles T. Main, Mill Engr. 
and Archt., 201 Devonshire S8t., Boston, 
Mass., is working upon plans for a new 
worsted spinning plant for the Samoset 
Worsted Co., Woonsocket, R. I. The main 
building will be 115 ft. wide by 158 ft. long, 
consisting of three stories and basement, 
with office building attached. The walls 
will be of brick and the floor beams of 
steel. The Bradford system of spinning will 
be employed. Bids will be received at once. 
Noted on Jan. 20 

BUFFALO, N. Y.—Work is to be started 
soon at 61-65 Tonawanda St. for the con- 
struction of a i-story brick foundry, to be 
occupied by Theodore C. Fedders’ plant. 
Cost, $28,000. 

BUFFALO, N. Y.—The Superior Motor & 
Vehicle Co., Buffalo, N. Y., has secured a 
site on Elmwod Ave. and will proceed im- 
mediately to erect a plant. The first build- 
ing will be four stories, 70 x 400 ft., and a 
power-house of sufficient size. Later another 
building, 70 x 500 ft., will be erected. Charles 
B. Kane is Gen. Mgr. 


NIAGARA FALLS, N. Y.—We are officially 
advised that the U. 8. Light & Heating Co., 
30 Church St., New York, is about to build 
at Niagara Falls a factory for the manu- 
facture of car lighting equipment, including 
generators, regulators, storage batteries, etc. 
This plant will accommodate the business 
formerly conducted at the plants of the 
Bliss Car Lighting Co.°at Milwaukee, Wis., 
the National Storage Battery Co. at Buffalo, 
N. Y., and the existing plant of the U. S. 
Light & Heating Co. 

KEARNY (Newark post-office), N. J.— 
The J. H. Ladew Co., tanners, of Newark, 
will start work next month on a new plant 
to be erected in the town of Kearny. The 
factory will be located on the Passaic River, 
adjoining the Newark Plank Road. The 
four buildings, which will constitute the 
plant, will be of brick construction, and one 
section will be four stories high. Among 
the buildings will be a foundry, and the 
estimated cost of constructing the plant is 
said to be $115,000. 

PHILADELPHIA, PA.—EDWARD FAY & 
SON, 2666 Richmond St., have a contract to 
build a $10,000 addition to the B. Bernheim 
& Sons Co.’s factory at Germantown Ave. 
and Master St. 

CANONSBURG, PA.—The Continental Can 
Co., operating plants in several cities, has 
selected Canonsburg, Pa., as the location in 
which to erect a large mill. It recently 
bought a large tract of land adjoining the 
property of the Standard Tinplate Co. and 
will rush the work upon the buildings. The 
company will manufacture, at its new plant, 
a patented sanitary tin fruit can, and has 
agreed to take annually 100,000 base boxes 


from the Canonsburg Tinplate Co. One of 
ee -_ buildings to be erected will be 85 x 


PITTSBURG, PA.—The Natiotial Bolt & 
Nut Co. of this city, John W. > 
Pres., will spend $500,000 in improving snd 
increasing the capacity of recently-acquired 
lants in Chicago, Canton, Ohio, and Pitts- 
urg. The com y will employ 800 addi- 
tional men in these om, according to the 
Pittsburg “Post.” The concern, which a 
short time ago purchased a plant near the 
Sharpsburg bridge from the Standard Oil 
Co., plans to spend $100,000 there in doub- 
ling the output of the galvanizing and other 
departments. The plant which was _ re- 
cently bought in Chicago and organized with 
a capital of $300,000 will receive $200,000 
for improvements, while $100,000 will be 
spent in Canton on the new subsidiary con- 
cern. 


WINSTON-SALEM, N. C.—Stockholders of 
the Inverness Mills Co., incorporated, with 
a capital stock of $150,000, will meet this 
week to effect formal organization. This 
company will build a plant at Winston- 
Salem, N. C., and its equipment will prob- 
ably be 10,000 spindles and 300 looms for 
manufacturing gray goods. The $150,000 has 
been subscribed and the authorized 
capitalization is $200,000, which is expected 
to be paid in soon. A site of twelve acres 
has been obtained and the completed plant 
will employ about 250 persons. The stock- 
holders include Lawrence McRae, who is the 
promoter of the enterprise; H. G. Chatham, 
largely interested in woolen manufacture 
at Winston-Salem, N. C.; J 
E. 8. Gray, R. J. Reyonlds, M. D. Stock- 
ton, A. F. Sams, A. H. Zeller, H. R. Star- 
buck. W. E. O’Hanlon, C. E. Webb, J. L. 
Patterson, Henry W. Masten, R. T. Butner, 
E. D. Vaughan, H. D. Hodgin, W. T. Brown 
and others of Winston-Salem; James B. 
Duke and W. W. Fuller, of the American 
Tobacco Co., New York, and other New York 
capitailsts. Mr. McRae will be the execu- 
tive of the company and will have entire 
—— of plans, construction, equipment, 

WELLFORD, S. C.—The Wellford Mfg. 
Co., of Wellford, S. C., has tuenepen. 
ated for textile manufacturing, but details 
of the plant have not been stated. This 
company is capitailzed at $40,000, and its 
incorporators are Vernon Muckenfuss, W. M. 
Jones and others of Spartanburg, 8. C 

EASLEY, 8S. C.—The Alice Milling Co., 
Easley, S. C., has been formally organized, 
the directors being W. M. Hagood, 7: 8 
Smith, Lewis W. Parker, W. C. Cleveland, 
J. E. Sirrine, James D. Hammond, E. P. 
Smith, S. Baldwin, Jr., J. McD. Bruce and 
E. P. Smith. They are all interested in 
Southern cotton mills, and Joseph E. Sir- 
rine, of Greenville, 8. C., is Arch.-Engr., 
who will plan, build and equip the Alice 
plant. E. H. Shanklin has been elected 
Pres. and Treas., with W. M. Hagood, Vice- 
Pres. and Roy R. Smith, Secy. This com- 
pany was incorporated for the purpose of 
building a mill of 10,000 spindles and 300 
looms to manufacture cotton cloth. Its cap- 
ital stock is $250,000. We are officially ad- 
yeee - the owners will build. Note on 
an. ; 


SENOIA, GA.—The Senoia Cotton Mill, 
of Senoia, Ga., has accepted plans and spec- 
ifications for its buildings, and awarded the 
contract for construction. The contractor is 
J. W. MINTER, of Senoia, who will begin 
work at once. The building will be of brick, 

x 94 ft., with rock and cement founda- 
tion. Its equipment of spindles, etc., has 
not yet been announced. The Senoia com- 
pany was mentioned last week as incor- 
porated with a capital stock of $100,000 by 
Lee Hand, L. Arenall, L. Ware and others. 

NEW ORLEANS, LA.—Penick & Ford, 
Ltd., will erect a molasses refinery in New 
Orleans. The plant will be on the river 
front, J. P. Ford, Vice-Pres., said, probably 
at Southport, Avondale or some other place 
above or low New Orleans. The plant 
will occupy a site of éight or ten acres. 
Plans for the new plant are now in the 
hands of Favrot & Livaudais, Abraham 
Bldg., Archs., and will be on the market in 
two or three weeks. The plans contemplate 
a cold storage plant and a tin can factory. 
It is probable that the company will erect its 
own x factory. The officers of the com- 
pany are W. S. Penick, Jr., of Shreveport, 
La., Pres., J. B. Ford, Vice-Pres., and F. 
8S. Johnson, of Shreveport, Secy.-Treas. Mr. 
Ford has taken up his residence in New 
Orleans. The estimated cost of the proposed 
New Orleans plant is $400,000. 


DAYTON, OHIO.—The Washed Sand and 
Gravel Co., of Dayton, will install a crush- 
ing, screening and washing plant in its pit 
on the Cleveland, Cincinnati, Chicago & St. 
Louis Ry., south of this city. 


LOWELLVILLE, OHIO.—Julian Kennedy, 
Bessemer Bidg., Pittsburg, Steel Engr., has 
been engaged to take charge of the con- 
struction of the new open hearth steel plant 
to be built by the Ohio Iron & Steel Co. at 
Lowellville. The plans call for six open 
hearth steel furnaces, gas producers, four 
soaking pits with provision for doubling 
the capacity, a 38-in. blooming mill, sheet 
bar, skelp and billet mills. The company 
has acquired 1% miles of land fronting 
on the Mahoning River and south of the 
tracks of the Pennsylvania .R. R. When 
the plant is completed it will have a capac- 
ity of 750 tons a day and will give employ- 
ment to several thousand men. The plant is 
one of the additions to the company’s mills 
which will extend from Girard to Lowell- 
ville, 


WESTERVILLE, OHIO.—The Freck Shoe 
Co., which was recently incorporated with 
a@ capital stock of $50,000, will begin opera- 
tion of a shoe factory in Westerville, having 
purchased 42 acres of ground, and is having 
plans drawn for a factory building. The 
company will manufacture children’s and 
misses’ shoes as specialties, and later will 
add a line of women’s shoes. It expects to 
dispose of lots in the vicinity of its factory, 
the ground having been platted and the 
plat being before the Council of Wester- 





ville for approval. The officers of the com- 
pany are . Freck, of Columbus, Pres. 
and Gen. Mer,; William T Wells, of Colum- 
b ice-Pres.; Paul 


F, 

rt Ross, of Pitts- 
B. Cockerell, of Wester- 
ville, Gen. Counsel. The company has 
leased a building in Westerville for tempo- 
rary occupancy by its plant, and early in 
the Spring will begin the erection of a 
permanent home. 

INDIANAPOLIS, IND.—Excavation work 
will be begun in a day or two for the erec- 
tion of an addition to the Brush & Broom 
Co.’s factory, at Brush and Market st., 
west of the river and west of the street 
railroad power house. The building, which 
will be of brick, one story high, of saw- 
tooth roof construction, will cost $8,000 and 
it is expected will be completed and ready 
for occupancy in four wee! It will have 
frontage of 79 ft. and a depth 9 120 ft., 
giving a factory space 0 20, 
ft. The building will be equipped 
with individual electric motors, giving room 
for employment of about 100 workmen, with 
an output of 400 dozen brooms daily. 
Frank B. Hunter, State Life Bidg., is Arch. 
WOLF & EWING, Lemcke Bidg., Indian- 
apolis, are the contractors. Geo. Lemaux, 
Jr., is Pres. 

INDIANAPOLIS, IND.—The Indianapolis 
Glove Co. has awarded a contract to a 
P. JUNGCLAUS CO., Massachusetts 
Ave., Indianapolis, to build a factory on 
Liberty St., to cost $45,500. G. W. Bedell, 
Law Bldg., is Arch. 

BUFFINGTON, IND.—The U. 8. Steel Cor- 
poration has secured land here upon which 
it proposes to build and equip a cement plant 
with a capacity of 2,000, bbls. per year. 
The company has authorized an expenditure 
of $2,400,000 by the Universal Portland Ce- 
ment Co., a subsidiary concern, on the Buf- 
fington plant. 

GREENWOOD, IND.—Quinby & Quinby 
have ordered plans for the construction of 
a printing plant on the site of the plant 
recently destroyed by fire. 

GREEN CASTLE, IND.—The Harris Mill- 
ing Co., recently incorporated, will receive 
bids for the erection of a flour mill and 
elevator in this city. 


PEORIA, ILL.—The Avery Co. advises us 
that it is expected to have plans and speci- 
fications for the proposed additions to its 
lant, complete within a few days. Cost, 
$500,000. G. L. Avery is Secy. Fully noted 
on Dec. 30 and Jan. 20. 

CHICAGO, ILL.—The Boynton Wool Scour- 
ing Co., 1063 North Branch St., Chicago, 
has secured a lot 130 x 300 ft. in the central 
manufacturing district, on which it will lo- 
cate its establishment. The buildings to be 
erected will consist of a 3-story warehouse 
containing 40,000 sq. ft. and a 3-story 
building for machinery and storage, 60 x 200 
ft. and a 1-story power house. It is esti- 
mated that the buildings will cost about 
$75,000. 

CHICAGO, ILL.—Rand, McNally & Co., 
166 Adams St., have gained control of th 
entire ground space desired by the firm at 
Harrison, Clark and LaSalle Sts., and will 
proceed this year with the erection of their 
proposed building. 

MILWAUKEE, WIS.—We are officially ad- 
vised that MOULTON & EVANS, Elevator 
Corn Exchange, “Minneapolis, Minn., have 
secured the contract to erect a fireproof 
milling plant and elevator for the Charles 
A. Krause Milling Co., of Milwaukee, Wis. 
The buildings will be five stories high, of 
reinforced-concrete construction, and when 
completed, will produce 1 4 Ibs. of 
horse and cattle feed per day. All of the 
milling machinery will be electrically oper- 
ated. The cost of the buildings and ma- 
chinery will be $250,000. This fireproof 
plant is being erected to replace the mill 
recently burned. Moulton Evans will 
furnish the entire equipment for the mill 
and elevator and expect to have the plant 
in operation July 1. 


WATERTOWN, 8S. DAK.—See item under 
Buildings. 


CHAMBERLAIN, 8. DAK.—We are offi- 
cially advised that the Osborn Engineering 
Co., Osborn Bidg., Cleveland, Ohio, has 
started plans for a 1 and 2-story steel or 
corrugated iron cement plant, to be erected 
by the Dakota Portland Cement Co., care 
of D. B. Zimmer, Sioux Falls, S. Dak. Cost, 
$500,000. Preliminary plans and estimates 
have been submitted to the owners. Nothing 
further will be done until about two months. 


AUSTIN, TEX.—Judge W. H. Gill, of 
Houston, Tex., Chm. of the Penitentiary 
Board of the State of Texas, is said to have 
announced his intention to prepare for the 
erection of the state cotton mill for which 
the Legislature appropriated $100,000 sev- 
eral months ago. . 


HOUSTON, TEX.—Plans have been pre- 
pared for a new 3-story brick or concrete 
building, to be erected at the corner of 
Fannin St. and Buffalo Bayou by the Inter- 
national Coffee Co., at a cost of approxi- 
mately $25,000. Work will be started within 
the next thirty days, and it is 
that the plant will be ready for sopeney 
by June 1. The building will be 50 x 75 ft., 
three stories high. The International Coffee 
Co. is not incorporated. The business is 
controlled by W. D. Cleveland & Sons. 

FORT LOGAN, COLO.—Bids are asked by 
a Doster, Q. M., until 10 a. m., 
Feb. 21, for constructing a laundry building 
and for — pte Ho gma ma- 

ery same. 


chin are on file 
at the office of Engineering News, New 
York. ” 

PORTLAND, ORE.—Frank , 204 Bast 
15th St., has completed the p for the 
$30,000 brick bakery, to be at the 


southwest corner of East Seventh and Bel- 
ig Op ny BR 


SS ee York Bakery 





ROSEVILLK, CAL.—The Southe: 
Co. has approved - for three 
here. Each will 400 x 500 
company will build an addition , 
house, to accommodate the mogu) ,..\° 
now being received. When the « pr 
installed the company will emp > tn 
men here. ; 

NAPA, CAL.—Details have 1+ 
nounced of the formation of the ey 
Cartridge Co., with $100,000 cap: Th, 
company will manufacture bullc: hick 
will be suitable for all kinds of pj 
rifles. D. H. Armstrong, promoter 
enterprise, has a plant now in ope: 
the East. The new factory will bx 
on the water front of this city. om 
part of the capital stock is paid u; “i 
a contributing $80,000, T. y 
ship, 8. H. Wyckoff, W. T. Ruther: 
D. A. Dunlap, of Napa, $10 each 
material for belts will be gather: 
establishments in the bay cities. 


HULL, an one are officially j ned 








that the E. B. Eddy Co., Ltd., Hu! ue 
intends to establish a plant in \ err 
Canada. W. H. Rowley, Pres., ady us 
that he and G. H. Millen, Joint Mer. , 


at Fort William and Port Arthur, © 
cently to look over the situation 

listen to overtures from each of thes. ies 
desirous that we establish warehouse: ds 
branch factory. No conclusions  <, 
reached, but negotiations are in p ; 

there and elsewhere, and although a 
ion as to site has not yet been dete; 
nor definite arrangement made, w. 
fully decided to establish a branch 

somewhere between the city of Hull a the 
Rocky Mountains.” 

FORT WILLIAM, ONT.—The terms 
agreement between the town and t 
perior Rolling Mills Co. provide th , 
company will erect a wire nail factory em 
ploying at least 100 men for 250 4. 
the year. H. S. Holt and F. W. Tho: 
of the Ogilvie Flour Mills Co., Fort 
iam, are interested. 

WINNIPEG, MAN.—The Great West Sad- 
dlery Co., E. F. Hutchings, Pres., Wi 


eg 
P&S, 


Man., will erect an additional fa ‘ory’ 
85 x_ 100 ft. seven stories, fire-pr: to 
cost $75,000. Construction will start in the 
Spring. 

VANCOUVER, B. C.—The Western Canada 


Bag, Envelope & Box-Board Co. is being 
organized, with a capital of $250,000, to 
manufacture box-boards and building paper 
roofing, felts, etc. Greely Kolts, Van- 
couver, is interested. 


MISCELLANEOUS CONTRACTS. 


*(denotes that this work is advertised in 
Engineering News.) 


U. 8. RECLAMATION SERVICE.—AI! news 
relative to canal projects, etc., will be found 
under Water Supply—Irrigation. 

—_ 


DITCH.—Davenport, lowa.—Bids will be 
received by the Board of Supervisors until 
on.” for constructing the Butler Drainage 


WHARF.—New Orleans, La.—W. T. CAREY 
& BRO., New Orleans, have been awarded 
contract by the Board of Port Commisiouers 
for the new Dumser wharf, at $25,409). 

DITCH.—Marion, Ind.—Bids will be received 
until 2 p. m., Feb. 12, by D. M. Murphy, 
Supt. Construction, for construction o! the 
Renbargor Drain. Estimated cost, $3,552 

DITCH.—Anoka, Minn.—Bids are asked un- 
til Feb. 16 for constructing County Ditch 
No. 51, requiring about 41,415 cu. yds. of 
excavation. Estimated cost, $5,310. Arihur 

Caswell, County Audr. 

BULKHEAD.—Santa Monica, Cal.—hids 
were received as follows on Jan. 18 by the 
City Tustees for a bulkhead to be erected at 
QOceon Park, Santa Monica: J. G. Braun, 
$22,826; Geo. D. Snyder, $25,280. 

DREDGING, BXCAVATION.—Chicago, II! 
—Bids will be received by Maj. Thos. H 
Rees, Corps Engrs., U. S. A., Chicago, un- 
til 10 a. m., Feb. 23, for dredging and rock 
excavation in Chicago River. 

PILE, CRIB WALLS.—Wheeling, W. Va— 
Bids will be received by Capt. F. W. Alt- 
staetter, Corps Engr.s, U. S. A., unti! 11 
a. m., Feb. 24, for constructing pile and 
crib guide walls for locks Nos. 4-11, K.na- 
wha River. 

PIPE LINE.—Glenville, W. Va.—The !'ree- 
dom Oil & Gas Co. awarded contrac! to 
PETER.A. PUGH, Chester, W. Va., for  on- 
struction of a 32-mile 7. line from its 
fields in Gilmer County to dridge County. 

*IRON, STEEL.—Dallas, Tex.—Bids will 
be received by t. A. E. Waldron, Corps 
Engrs., U. S. A., Dallas, until noon, March 

for iron and steel delivered at Herrin: ‘on, 

ex., on the Gulf, Colorado & Santa Fe Ry. 

TORPEDO BOATS.—Washington, D. ©.— 
Bids will be received by the Navy De )art- 
ment until n —— 1, an extensio of 
time from Feb. 15, constructing by «on- 
tract four su’ torpedo boats (Nos 

DITCH.—Wapakoneta, Ohio.—Contract wil! 
be let by the Commissioners of Aus :ize 
County this spring for construction 0: the 
Muddy Creek extension ditch; about 4‘. (") 
Soa yds. of excavation. Estimated cost, ,- 


be received until Feb. 23 (postponement 
22 the Dra ;, H 


arr, Secy., for constructing abou 2! 
of drainage ditches. Estimated st, 
A. H. Dunlap is Engr. 
DITCH.—Troy, Ohio.—The County Cor 1is- 

sioners are surveys and plans ade 

for the truction of the Leather ood 

County ditch, which will include abou °0.- 

000 cu. yds. of vation, fury 

Whitlock, 


Lar gg C.—Bids wil be 


Yards and. De Ni De te washi: on, 
a . nD ton, 
BG, tae Ceabteeeting ‘vais 


miles 
$33, 








the ©. S. 


No. = ne 
spec! 00. 
—Fort W: 





DI Ww 
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Charleston, as per 
saat Peay ropriation wd 


Ont.—The tion Co, 


: r to construc’ Ie 

perior, via Nepigon an 

B James Bay. Wm. A. Dow- 
William. 


itor, Fort 
arrensburg, Mo.—Bids will be 
y the Blackwater Drainage Dis- 
- Johnson County, an March 10 
cing a ditch and lai terals, about 
length, containing sueet 1,225,000 
earth. Robert J. Grover, "Deputy 
Oo. Stanley, Engr. 
BRICK, STONE.—Baltimore, 
will be received until 11 a. m., 
the Board of Awards, care of J. 
»mas, City Register, for furnishing 
e of the Electrical Commission, the 
“materials and services: Cement, 
e (crushed), gravel, brick, lumber, 
ulk material. 
\GE.—Hampton, Iowa.—The Board 
visors of Franklin County received 
‘an. 21 for work of construction in 
District No. 6, to consist of ex- 
f about 373,000 cu. yds. of dirt, all 
xk. F. G. Luke, County Audr. Con- 
; awarded to the TABOR CON- 
ON CO., of Waterloo, Iowa, at 8.62 
u. yd. 


PI —Charleston, S. C.—Bids will be re- 


y the Bureau of Yards and Docks, 
vept., Washington, D. C., until 1i 

March 5, for constructin, torpedo 
rs, coaling pier and railroad track at 
Navy, C eston, Cc. Specifi- 

» No. 1696 is on_file at office of En- 
ng News, New York. The appropria- 
\w available for this work is ,000. 
i7cH.—Omaha, Neb—FORRESTALL & 
NEY, of Milwaukee, Wis., have been 

ied contract at 6.37 cts. per cu. yd. for 
g the Keg Creek drainage ditch. The 
Creek ditch includes an estimated ex- 
n of 414,000 cu. yds. According to 
ecifications, work must be commenced 


y April 1, 1910, and the ditch must be fin- 


ished by July 1, 1911. The ditch is to be 
about ten miles in len; 

*PIER IMPROVEMENT.—Albany, N. Y.— 
Bids will be received by Isidore Wachsman, 
Secy Board of Contract and Supply until 


3 


p. m., Feb. 21, for improvement of State 


St. pier, by constructing about 1,900 lin. ft. 
concrete pier walls, with boat landings, on 


a 


wooden sheet piling, concrete 
shelters, 


en round piling and 
latforms and 
alter Melius, 


foundation of w 


a lavatory, etc. 


City Engr. 


LIFEBOATS. a | York, 
be received until 
U. 
Washington, D. 
ten 


N. Y.—Bids will 
p. m., Feb. 8, by the 
“shag Treasury Dept., 
for the construction of 
self-righting and self-bailing life- 


S. Life- mga 8 
36-ft. 


boats with gasoline engines, to be delivered 


at New York, N. XY. 


Bidders should state the 


tim efor the completion and delivery of each 


boat. 


A proposal for less than the whole 


number of boats specified will not be consid- 
ered. 


POSTS, 


WIRE FENCE, ETC.—Winnipeg, 


Man.—The Board of Control has awarded 


contract 


to WEATHERBY & ECKLORD, 


Winnipeg, at $3,399, for the supply of about 
18,000 posts; for the manufacture and de- 


livery of about 
fence, 


42 miles of woven wire 
and for the erection of the fence 


along the right-of-way of the city’s trans- 
mission line, between Brokenhead River and 


the city. Contract 


was let to the CANA- 


$3348 STEEL & WIRE CO., Winnipeg, at 


*LEVEE DITCHES.—Carroliton, 


Ill.—Bids 


were received by the Commissioners of the 
Eldred Drainage and Levee District, Car- 


roliton, 
levee 
dl cu. yds.), drainage ditch, 

s.). 
Peoria, 


on Jan. 20 for the construction of 
(1,492,759 ecu. yds.), muck ditch (42,- 
(192,730 cu. 
The Herman Engineering Co., Engrs., 
Ill. Contract was awarded to i 


McWILLIAMS and G. A. McWILLIAMS, 


Mattoon, IIL, 


at 9.49 cts. per cu. yd. Total, 


$161,086, 


AIR WASHERS.—Bi 


ds were received by 


the a. of P se District of Colum- 


bia, Washington, D. C., on Jan. 21 for 
nish 
as follows: 
washer; 
air washers: 


I 


ll. 


fur- 

ing and ont ae in’ the District Building 

Item 40,000 Foe ft. air 

2, two $0,000 cu, ft. capacity 
Thomas & Smi a 
item 1, $1,263; item 2, $1, a be 


item 


working days; bets vay Webster 


den, 
time, 36 working ae 


ceived on 


Cam- 
N. 3.4 $1,190; iteon 2 "$2,180; 


item 


DITCH. —- Gu; Iowa.—Bids were re- 


Jan. 18 by the Supervisors of 


a or - ed and Monona Counties at the office 
or 


sa 
: nd laterals in W 
Vist 

yds 


to 
7 


a 


10 


E. Hosmer, 


County — at Sioux 
be ‘for construct: Fork 


the West rk ditch 
ae Soy Drainage 
No. 2, containin A Re ,000,000 cu. 
of excavation. was awarded 
FORRESTAL & FEYEN S St. Paul, Minn. 
6.9 cts. per cu. yd. for main ditch and 
ts. and cts. per cu. yd. for laterals. 
‘AILING.—Boston, yg ee were re- 


ectved on Jan. 29 at the Bureau of Yards 
‘ Docks, Navy Dept., Washington, D. C., 
additional rail No. 2, 
8S. Navy Y. t, 


navn 





4 Hy) oo. roe St., . 
ee 4, $5.00. "2 Bem %% 
Bey E tem 1, $4,633; Item 2, 


: dwell on Jan. 22 for the - 
‘ction of about °35 3 of levee = 
cract wn! & small amount of ee a. 


‘Lot Me Memphis, phis, ‘Tenn. et $176085. ‘The 


itemized bid was as follows: 
acres, at 
sodding, 1 
000 cu. yds., at 16.8 
30 M. ft. B. M., at $45. 


U. 8S. POSSESSIONS. 


cts. ; 


Clearing, 
; grubbing, 30 acres, at $77; 
acres, at 10; earthwork, 1,000,- 
bridge lumber, 


75 


(* denotes that this work is advertised in 


Engineering News.) 


DUMP CARS.—Panama.—The Isthmian Ca- 
nal Commission, Washington, has awarded 


contract for turnishing 
cars, all-steel anid air-operated, 
capacity, to OLIVER 


4 MFG. 
Knoxville, Tenn., at $358, 


CRANE.—Panama.—Bids were received 


follows on Jan. 28, 


250 double ~——e 
19-cu. 


on 


by the Isthmian Canal 


Commission, Washington, for furnishing one 


self-propelling, 75-ton capacity, 


wrecking 


crane, similar to the standard 75-ton Bucy- 
rus wrecking crane, c. i. f. Colon or Ancon: 
The Bucyrus Co., South Milwaukee, Wis., 
Sito: ndustrial Works, Bay City, Mich., 

900; Manning, Maxwell & Moore, 85 Lib- 
erty St.. New York, $14,930. 


LUMBER.—Panama.—Bids were received 
as follows on Jan. 28, by the Isthmian Canal 
Commission, for furnishing 607,050 ft. B. M., 
of long yeaf yellow pine lumber: 
Bacon & Sons, Savannah, Ga., $18, 
cago Lumber & Coal Co., St. Louis, 
2 Elias & Son, Buffalo, Ww. Ys 14,45 
C. I. Millard, "st. 


Joice Chicago, $16,147; 
theme $14, ;. Charles Nelson Co., San 
Francisco $14,408 (Douglas fir); Salmen 


Brick & Lumber Co., New Orleans, $15,743; 


Robinson Lumber Veneer & Box Co., New 
Orleans, $14,046; Southern Sawmill Co., New 
Orleans, bid incomplete; W. R. Grace & Co., 


San Francisco, $13,776 (Douglas fir). 








LIST OF CONTRACTS PENDING. 


Light, Heat and Power Plants. 


Noted in 

issue of 
2- 5*Insul. cable, New London, Conn. 1-13 
2-5 a aod fixtures, Johnson City, a 
2- 7 Elec. might plant, Ralston, Okla.. 2- 3 
2- 8 Equipment, Indian Head, d.. 2-3 
2- 8 Elec. fixtures, New York......... 1-27 
2- 9 Light fixtures, Newton, Kan.... 2- % 
2-10 Heating plant, Salem, Ore....... 


2-10 Light fixtures, Eugene, Ore...... 





2-10 Light gy mag Weise. 3 


2-15* Equipment, nni Man. 


-12 
2-15 Elec. light plant, Aiscuavte, N.C. 2-3 


2-16*Equipment, Poughkeepsie, N. Y. 2- 3 
2-17 Elec. light plant, Erie, Kan...... 1-27 
2-21*Power plant, Tacoma, Wash..... 1-27 
Bridges. 
2- 5 Bridge work, Troy, Ohio....... 2- 3 
2- 5 Bridge work, Cleveland, Ohio.... 1-20 
2- 7 Bridge, Topeka, Kan............ 1-27 
2- 7 Bridges, Moncy, Miss. ......... 2-3 
2- 8 Trestle, West yy Miss....... 2- 3 
2- 8 Bridges, aT -27 
2- 8 Bridge ‘work, Oak nee Ohio.. 1-20 
2- 8 Bridge, ME WE cnc nccakcccse 1-20 
2- 9 Bridge bonds, Dayton, Ohio...... 1-20 
2- 9 Bridges, Edina, pT ee 1-27 
2-10* Bridge, Reading, , acco Lome 
2-12 Bridge, Palatka, Fla............ 2- 3 
2-14 Bridge work, Reading, ee 
2-16 Bridge work, Cleveland, Ohio.... 1-27 
2-23 Bridge, Washington, |, Sea 1-27 
2-23 Bridges, Montezuma, Iowa...... 2-3 
2-28*Swing span, Snohomish, Wash.. 2- 3 
3- 1 Bridge, etce., Vancouver, Wash.. 2- 3 
3- 7 Raising span, etc., Oxford, N. C. 2- 3 
3-14 Bridge, Savannah, Ga. ......... 2-3 
Buildings. 
2- 7*Bell tower, Red Bank, N. J...... 1-20 
2- 7 Quarters, Hot Springs, Ark...... 1-13 
2-11 School, Clay City, Ind. ....... - 3 
2-15 Post-office, Emporia, Kan...... 1-13 
2-16 — mach., Ft. Bayard, N. 
< ci bomea (Mfg. Pl. ) 1- 6 
2-16 Ged: Ward's Island, N. Y. - 3 
2-17 Quarters, Boise, Idaho .......... -27 
2-18*Pust-office, Henderson Gicece 149 
2-18*Laundry, = | Loulsvitle, Ky. . 1-20 
2-19 Quarters, Wash..... 1-13 
2-21*Post-office Pawtucnst, R. 1 cant 1-20 
2-21 Laundry, Ft. Logan, Colo....... 
tees S06 eCb St eceeses (Mfg. Pl.) 2- 3 
2-22 Building, Manhattan, Kan........ 1-27 
2-23 Prison, Stillwates” oR -3 
2-24 Post-cffice, Rock Island, ae: 12-30 
2-25*Post-office, Goldsboro, N. GO. ..sc. 1-0 
2-26*Store house, Ft. Wood, N. 5 ee Be 
3- 1*Barracks, Ft. Douglas, Utah.... 2- 3 
3- 1 Post-office, Hot Springs, Ark.... 1- 6 
8- 2 Post-office, Meridian, Miss...... 1-20 
3- 3*Post-office, Lynchburg, Va.. 1-27 
8- 4 Post-office, Lead, a éedenae’ -27 
3- 9 Post-office, Athens, Ga.......... -27 
3-10 Painting, etc., Duluth Minn.... 2- 3 
3-14*Post-office, Frankfort, ade ids 6% - = 
3-15*Post-office, Denver, Colo......... 1-27 
3-16 Post-office, Danville, Va. ....... 2- 3 
3-22*Post-office, Fremont, Neb. ..... 2-38 
3-24 Post-office, Sacramento, Cal.... 2- 3 
3-30*Court-house, Butte, Mont. ...... 2-3 
bs Water-Works. 
2- 4 Aq no. Salt Lake City, Utah.. 1-27 
2. 5 Irrigation bonds, Delta, Colo... 1-27 
2-7 Pipe Sacramento, Cal. pcweadhas 2-3 
2- 8 C.-i. pipe, a Seer 2- 3 
- 9 W.-wks. ies, Elyria, Ohio.. 2- 3 
2- 9 C.-i. ty henectady, N. -3 
2-14 _ ~ Spader Fort Macken- pa 
2-15 Walon. Midland, Tex...... 1- 6 
2-15*Sluicegates, New ME cankaee -3 
2-17*Pumping station, Burlington, Iowa 1-27 
2- ils ae engines, Poughkeepsie, 1-99 
2-17 ga extens., Ft. Wayne, Mich. 2- 8 
2-18 W Hebron, Neb.......... 2-3 
2-19 Pump house, Fort Robinson..... 2-3 
2-21 Dam, ete., Colorado Springs, Colo. 2- 3 
2-21 W.-Wks., Merkel, Tex.......... 2-3 
2-23*Water main, Blizabeth, N. J.. 2-3 
2-26 Well, ge CG? ‘dswcetaee 2-3 
2-26 Well, EE eee Too 2- 3 
2-28 bao Rpt og Milford, iowa . 3 


2-28 


Dam, etc., Dallas, 


Sewers. 
Salt Lake City, Utah.. 
Louisville, Oh’ 





WaRidachevsve 


Noted in 

issue of 
2-14 Sewer, Washington. N. J........ 1-27 
2-15*Sewer outlet, etc., Toronto, ont. -12-23 
2- 15*Sewer addition, Medina, a ae Ss ae 
2-16*Sewer system, Lawton, Okla.....12-30 
2-16*Sewers, Boone, eer 2- 3 
2-18 Sewers, Hebron, EN gaedeesscaas 1-27 
2-19 Drain, Charleston, 8S. C.......... 1-27 

El Paso. 


3- 3 Sewage pump station, 
Tex. 














2- 3 Asphalt blocks, Wash., D. C. .. 2- 3 
2- 5 Reads, etc., ao 'B’ks, a. = 
2- 7 Roads, Gibson eeeectcecsoces 1-4 
2-7 Paving Mt. Picaont MNES... 5:. 1-27 
2- 7 Road, St. Py Peta Secccccccsc 1-20 
2-7 Mantsom Kertland, ar 1-20 
2- 7 Paving, Peet WE ..ccdee esse 2-3 
2- 7 Paving, etc., Cherryvale, Kan. .. 2- 3 
2- 7 Paving, Kirksville, Mt. waceds is 2- 3 
2- 8 Paving, etc., Norfolk, Va........ 1-20 
2- 8 Roads, Monticello, Ind........... 1-20 
2- 9 Gravel road, La Fayette, Ind.... 1-27 
2- 9 Paving and supplies, New York.. 1-27 
2-11 Street impvt., Cincinnati, Ohio.. 1-20 
2-11 Asphalt, Cincinnati, Ohio’ ....... 2-8 
2-11 Paving, Oconomowoc, Wee coccee 2- 3 
2-14 Sidewalks, New York .......... 2-3 
2-14 Road, Toms River, N. J. ....... 2- 3 
2-14 Paving, Atlantic, Iowa.......... 2-3 
2-14 Road, San Mateo, Cal. ......... 2- % 
2-14 Grading, Los Angeles, Cal. ..... 2-3 
2-14*State roads, Albany, N. Y....... 1-27 
2-15 Paving, East St. Louis, Ill...... 2-3 
2-16*State roads, as Bee Metetaes 1-27 
2-17 Road, Towson, / era - 8 
2-18*State roads, Albany, Ag ere 1-27 
2-21 Paving, Burlington, lowa....... 2-3 
3- 1 Driveways, etc., Moline, Ill..... 1-13 
3- 7 Roads, Oxford, N. C. .......... 2- 3 
3-15 Roads, Gordon, Ala.............. 1-13 
Miscellaneous. 
2- 5 Ditch, Smartville, Cal. ........ 1-13 
2- 7*Valve chambers, etc., Panama.. 1-13 
2- 7 Ditch, Davenport, lowa ......... 2- 3 
2- 8 Lifeboats, New York .......... 2-3 
2- 8 Street sprinkling, Pasadena, 
Cal, (GasBage).. cscccceceseces -3 
2- 8 Snow removal (garbage), New 
(erry eerrr rrr rT 1-27 
2- 9 Ditches, Madison, Minn. 1-27 
2- 9 Levee, Woodson, Ark ..... ecu Bae 
2- 9 Cement, brick, stone, etc., Bal- 
timore, Wee ekhen sande 60 eso 2-3 
2-10 Rifle range, Blauvelt, N. Y....... 1-27 
2-10 Light vessel, Wash., D. C.. a 
2-12 Ditch, Marion, rer 
2-14 Canal, Oklahoma City, Okl nn 
2-15 Coal handling plant, N. Chicago, oil 
= 16 Barge canal, Albany, N. Y.. - 1-27 
16 Ditch, Anoka, Minn. ...... 2-3 
3. 19 Drain, Charleston, S. C. oe & 3 
2-21*Pier improvement, Aibany, N. Y.2-3 
2-21*Earth work, Colo. Springs, Colu.. 1-27 
2-23 Dredging, excav., Chicago, il.. 2-8 
2-23 Ditches, Grand Falls, Tex. ..... 2- 3 
2-24 Pile, crib walls, Wheeling, W.Va. 2- 3 
2-28*Incinerating a (garbage), 
Lynchburg, Va .........:; . 1-27 
2-28 Fence, gates, Winainea. M - 1-27 
3- 5*Iron, steel, Dallas, Tex. . - 2-3 
3- 5 Piers, Charleston, S. C. . 2-3 
3- 7 Ditches, Eldora, Iowa .... . 1-27 
3-10 Ditch, Warrensburg, Mo. ....... 2-3 
4-1 Torpedo ts, ash., D. C....2 38 
4-30 Ditch, Olivia, Minn............. 12-23 
Examinations. 
2-16 Computer, Philippines .......... 1-20 
2-16 Hydraulic engr., Wash., D. C.... 1-20 
2-16 Fon yn oe aid, Wash., 2 Cc. 1-20 
2-16 Asst. geologist, Wasb., BG: isa’ > 1-20 
2-21 1 Rodman, Bee WOR, ccccccccccess 1-20 
2-26 Topographic Draftsman, Albany. 2- 3 
2-26 Franchise Examiner, Albany .... 2- 3 
2-26 Junior Ry. Engr., Albany ....... - 3 
2-28 Transitman, New Sere. ckeane knee 1-20 
3- 3 Junior chemist, Wash., D. C..... 1-27 


Plans and Specifications on File. 


The following plans (P.) and Specifica- 
tions (8.) are on file’ (for reference only 
unless otherwise noted) at office of The 





Engineering News Publishing Co., 229 Broad- 
way, New York. 
=_ See 
Work. issue. 
e - S*Insulated cable, New ee, +18 
2-15 Coal-handiing ‘plant, N. “Chicagy, ie 
2-1 5*Paving, , Nortotk, ; was. edanie - 3 
2-16 Sewers, Bast St. Louis, Th. > 3 





2-19 Seana,” Charleston, 8. C. -(8) 1-27 
2-19 Quarters, Bremerton, Wash. 0 1-18 
2-21*Power plant, Wash. 

o0be cowane wunged oddded ine & 8.) 1-27 
Laun Ft. Logan, Colo.. 2-3 









DUMP CARS.—Panama.—Bids were re 
ceived as follows on Jan. 25, by the Isthmian 
Canal Commission, Washington, for 100 all- 
metal dump cars, 12 cu. yds. capacity. These 
cars are to be for use on 5-ft. gage track, 
with a maximum degree of curvature of 20 


degrees; body, 19 ft. long, 9 ft. wide, 1 ft. 
10% ins. high; height of body above rail, not 
over 7 ft. 8 ins.; wheel base, 17 ft. 9 ins.; 


truck base, 5 ft. 4 ins.; clear opening be- 
tween door and car body when dumped, not 
less than 4 ft. 8 ins. Cars to be arranged 
to dump either side: American Car & 
Foundry Co., New York, $99,000, 190 work- 
ing days; Wm. J. Oliver Mfg. Co.. Knox- 
ville, Tenn., $105,000, $107,300, 120 days; 
Standard Steel Car Co., Pittsburg, $107,500, 
shipment July 1; Western Wheeled Scraper 


Co., Aurora, Ill., $108,000, 150 days Time 
of delivery is an important feature in the 
contract. 

KXAMINATIONS. 


EXAMINER, ENGINEER, DRAFTSMAN. 
Albany, N. Y.—Open competitive examina- 
tions for the State and county service will 
be held in various cities throughout the 
State on Feb. 26, for the positions named 
below. Applications should be filed before 
noon, Feb. 19. Competitors must be 21 years 
old, citizens, and residents of New York 
State. 

Franchise Examiner, Public Service Com 
mission, First District, $2,401 to $5,600 a 
year. The position requires graduate train 
ing in political science (including constitu 
tional law) or ts equivalent, and legal train- 
ing including admission to practice in the 
courts of this State and an experience of 
ten years in the active practice of law. 
Preference will be given to applicants show 


ing a broad, general knowledge of public 
law, with especial reference to the rights 
and duties of public service corporations 


Candidates may be summoned for an inter 
view with the examiners but they will not 
be required to appear at any place for writ 


ten examination, but will be rated on their 
education, training, professional records, 
personal qualifications, and submitted pa- 
pers, including published writings. Appli- 


cations and ali submited papers must be 
hands of the Civil Service 
later than Feb. 26. 

Junior Railway Engineer, 
Commission, First District, 
$1,800 a year. The duties are to inspect the 
power houses and equipment of subway, 
elevated and street railways, and of lectric 
companies in New York City. Candidates 
must be graduate electrical or mechanical 
engineers and have had at least one year's 
practical mechanical or electrical experience 
with railroad, street railroad or electric 
companies. 

Topographic Draftsman, Kings County Ser- 
vice, $900 to $1,500 a year. Open to resi- 
dents of Kings County only. One appoint- 
ment is expected in the office of the Com- 
missioner of Record, Kings County, at $1,- 
200. Candiadtes muts submit with their ap- 
plications, samples of their work, duly au- 
thenticated as the individual work of the ap- 
plicant. The samples shouid include speci- 
mens of topographic drawing, lettering and 
nubmering. Candidates will not be required 
to appear at any place for examination, but 
they will be rated on their education, spe- 
cial training, experience and personal quali- 
fications as shown by their sworn state- 
ments and by the answers to inquiries made 
by the Comimssion of their former employ 
ers and other acquainted with their quali- 
fications and upon the samples of their work 
submitted. 


INDUSTRIAL NOTES. 


THE ATLANTIC EQUIPMENT C9. has 
opened an office in Pittsburg, Pa., at 2101 
Beaver Ave., which will be in charge of H. 
Kleinhans as Manager. 

SCHALKENBACH & BUDKE, manufac- 
turers of skylights, of Jersey City, N. 
announce that they are erecting skyli bts 
on the additions to the buildings of the Con- 
solidated Safety Pin Co., at Bloomfield, N. J. 

CHARLES T. MAIN, engineer, of Boston, 
Mass., announces that he has been obliged 
by the growth of business to remove from 
201 Devonshire St. to more commodious 
offices at 817-833 Boston Safe Deposit & 
Trust Co. Bidg. 

LEWIS D. THORPE desires to announce 
that he will continue the consulting engi- 
neering business formerly conducted by 
Freeman C. Coffin and Lewis D. Thorpe at 


in 
Commission not 
Public Service 
salary $1,201 to 


46 Cornhill, Boston, now removed to the 
Boston Safe Deposit & Trust Co. Bidg., 
Boston, Mass. 

THE CONCRETE BUREAU (registered) 


has been established in the Old South Bidg., 
Boston, Mass., for the practice of concrete 
engineering, design and supervision, and for 
the purpose of making the advantages of 
concrete construction better known in New 
England. Rolf R. Newman is Engineer and 
Manager. ; 
THE SAN FRANCISCO OFFICE of the 
Power Specialty Co., formerly in the Kohl 
Bidg., has been transferred to larger quar- 
ters in the Balboa Bidg. on Market St., ad- 
joining the new Palace Hotel, and has been 
p in charge of Chas. L. Froding, 
ormerly manager of the San Francisco office 
of the Stirling Boiler Co 

THE JOINT CONVENTION of the South- 
ern Supply & Machinery Dealers Association 
and the American Supply & Machinery Man- 
ufacturers Association will be held in Jack- 
sonville, Fla., April 5th, 6th and 7th, with 


headquarters at the Seminole Hotel. Alvin 
M. Smith, Smith Courtney Co., Richmond, 
Va., is Secretary of the So. :hern socia- 


tion. 

THE INTERSTATE EQUIPMENT & EN- 
GINEERING CO. announces the removal of 
its offices to 1775 Old Colony 4 , Chicago. 
It has the exclusive ‘he'd in territory 
adjacent to Chicago ~~ hain-Belt con- 
crete mixers, ee hoisting engines, Por- 
ter locomotives and other contractors’ equip- 
ment. At fe yar@s  careiee @ fall line 
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of second-hand and rebuilt contractors’ ma- 
chinery, and has ample facilities for the 
storage of equipment. This company was 
organized recentiy. Mr. F. B. Wright, Pres- 
fdent, was formerly connected with the sales 
department of the Contractors’ Supply & 
Equipment Co.; and Mr. C. Smith, Sec- 
retary and Treasurer, was for some years 
secretary of that company. Mr. W. B. 
Louer is Vice-President of the new company. 


MR. E. J. HAYDEN, for nine years New 
York representative of the Lambert Hoisting 
Engine Co., has resigned and is now doing 
business under the name of Hayden Machin- 
ery & Supply Co. with offices at 30 Church 
St., New York. This concern will handle a 
general line of contractors’ tools and ma- 
chinery. They desire catalogs from manu- 
facturers in this line of business. 

ANNOUNCEMENT HAS BEEN MADE of 
another addition to the list of conventions 
that will be held in Chicago in conjunction 
with the Third Annual Cement Show, Feb. 
18-26. The latest organization to make this 
decision is the Interstate Cement Tile Man- 
ufacturers Associatien, which embraces all 
the leading cement tile makers. The Presi- 
dent of the Association is Mr. L. L. Bing- 
ham, of Bstherville, Ia., and the Secretary 
is Mr. Chas. E. Sims, of Worthington, Minn. 
The convention dates are Feb. 22 and 23. 

THE COVINGTON MACHINE CO., of 
Covington, Va., manufacturers of combina- 
tion punches and shears, report the sale of 
the triple combination machine to the Mary- 
land Steel Co. at Sparrows Point, Md. In 
order to handle the eastern business, they 
have made arrangements with the Wiener 


Machinery Co., New York City, to manage 
their Eastern Sales Office, which is located 
in the Hudson Terminal Bidg., Room No. 


879. They will carry a large stock of their 
machines in Jersey City, in order to make 
prompt deliveries. 

THE PIERCE PHOSPHATE CO is install- 
ing a 1,150-HP. Westinghouse gas-engine- 
driven alternator set in its new generating 
station at Pierce, Fla., to serve as an aux- 
iliary to the old power plant containing a 
number of Diesel oil engines. The new 
equipment consists of a 1,150-HP. Westing- 
house single-crank horizontal gas engine, 
with cylinder 34 by 42 inches, D. C. to a 
850-kilovolt-ampere Westinghouse A. C. gen- 
erator, supplying three-phase power at 2,300 
volts for hydraulic mining work. The en- 
gine is furnished with fuel gas from double- 
zone producers, having a calorific value of 
110 B. T. U. per cu. ft. The new addition 
to the power plant equipment represents 
an expenditure of about $75,000, and will op- 
erate in parallel with the old station, built 
some six years ago, which contains six 200- 
HP. Diesel gas engines driving 150-KW. al- 
ternators. The installation of the additional 
equipment is being made under the direction 
of A. H. Nickerson, Mechanical Engineer for 
the Pierce Phosphate Co., Pebbledale, Fla. 


THE GOOD ROADS MACHINERY CO., 
Inc., announces that it has recently con- 
cluded arrangements whereby it will have 
the exclusive sale of the entire output of 
the road and street making machinery, con- 
tractors’ tools and — manufactured by 
the Climax Road Machine Co., Marathon, N. 


Y.; the Monarch Road Roller Co., Groton, 
N. Y., and the Indiana Road Machine Co., 
Fort Wayne, Ind., in addition to that of the 
American Road Machine Co., of Kennett 


Square, Pa. Each of these various con- 
cerns is widely known as manufacturers of 
road making and contractors’ machinery. 
The Good Roads Co. has its main office 
at Kennett Square, Pa., and branch offices 
at the following points: Marathon, 
N. ¥.2 Boston, Mass., 36 South 
Market St.; New York, N. Y., 114 Liberty 
St.; Groton, Re Albany, N. Y.; Pitts- 
burg, Pa., 1632- 1633 Oliver Bidg.; Charlotte, 
N. C.; Atlanta, Ga.; Memphis, Tenn. ; Bir- 
mingham, Ala.; Fort Wayne, Ind.; Dallas, 
Texas; Los Angeles, Cal.; San Francisco, Cal.; 
Portiand, Ore.; Spokane, Wash.; Seattle, 
Wash.; Minneapolis, Minn. 


THE UNITED STATES STEBL CORPOR- 
ATION has authorized the expenditure of $2,- 
450,000 by one of its subsidiaries, the Univer- 
sal Portland Cement Co., in the construction 
of Cement Plant No. 6 at Buffington, Ind., 
to have a capacity of 2,000,000 barrels of 
Universal Portland cement per annum. This 
plant will be located alongside of Plants Nos. 
3 and 4 of the Universal Portland Cement 
Co., which have been in operation for some 
years. It will be so designed as to be easily 
extended to its ultimate capacity of 4,000,000 
barrels per annum without interference with 
operations. This plant will be operated en- 
tirely. by electric motors, the power being 
transmitted five miles from the power sta- 
tion at Gary, Ind., containing gas engines 
utilizing waste gases from the blast furnaces. 
With the extension of Cement Plant No. 5 
at Universal, Pa. (near Pittsburg), now 
being completed, increasing the capacity of 
that plant from 1,500,000 to 3,500,000 barrels 
per annum, this additional plant at Buffing- 
ton, when in operation at the beginning of 
1911, will give the Universal Portland Ce- 
ment Co. a total output of 10,000,000 barrels 
per annum of Universal Portland cement, 
all manufactured from blast furnace slag 
and limestone. 


ACCORDING TO PRESS REPORTS a com- 
bination of interests in the asbestos trade 
in the United States and Canada to exploit 
their product and enlarge the market has 
been brought about by the organization of 
the International Asbestos Association, with 
representation of concerns controlling be- 
tween 80 and 90% of the product in this 
country and Canada. The plan for an in- 
ternational trade organization was formuated 
at a recent meeting of the leading producers 
and users of asbestos. T. F. Manville, of 
the H. W. Johns-Manville Co., is President 
of the new organization; R. V. Mattison, 
Jr., Vice-President, and R. P. Doucet, Sec- 
retary. Included in the association are the 
Amalgamated Asbestos Corporation, Limited, 
Keasbey & Mattison Co., Philip Carey Mfg. 
Asbestos Protected Metal Co., Franklin 
Mfg. Co., H. W. Johns-Manville Co, Sall 
Mount Asbestos Mfg. Co., Ling Asbestos 
Mfg. Co., and the United States Asbestos 
Co. The aggregate capitalization of the con- 


cerns who are so far represented is more 
than $40,000,000. The Amalgamated Asbes- 
tos Corporation, Limited, is a recently or- 


ganized combination of the princi pro- 
ducers of Quebec and controls of the 
output of the Black Lake and Thetford dis- 


tricts. One of the chief aims of the asso- 
ciation will be the exploitation of the use of 
asbestos in fireproof construction. 

THE INITIAL PLANT of the Leckuaenne 
Bridge Co., of Buffalo, was completed Dec. 
Most of the machinery has been installed 2. 
operations were commenced in a portion of 
the plant on Dec. 15, and it is now in full 
operation. The site, which is adjacent to 
the Lackawanna Steel Co.’s works and those 
of the New York State Steel Co., contains 
23 acres and is located on Abby St. and the 
South Buffalo Ry., a switching and terminal 
road controlled by the Lackawanna Steel Co., 
and which connects directly with all of the 
railways entering Buffalo from the east, 
south and west. Tbe new plant was pro- 
jected and built by the Worden-Allen Co. 
interests in Milwaukee (of which Mr. B. L. 
Worden is President), who wished to estab- 
lish a fabricating and distributing plant 
for the eastern markets and regarded Buffalo 
as ap advantageous point for its location. 
The present main building just completed 
is 610 ft. in length by 200 and 250 ft. in 
width, of steel and brick construction with 
tile roof and is divided into sections (with- 
out partitions), comprising a machine shop, 
template shop, turntable shop, construction 


department and lay-out shop. All 
machinery is electrically operated by 
direct connected motors ; the com- 
pany generating its own power. The 
crane equipment, which is operated the 


full length of the building on two main run- 
ways, and one “ bay and one yard run- 
way, consists of 6 Pawling & Harnischfeger 
traveling cranes, one of 20 tons, two of 15 
tons, one of 10 tons, and two of 5 tons ca- 
pacity, including the 5-ton crane for the yard 
runway, and also two wall jib cranes and 
two small Gantry cranes in the machine shop. 
There are 12 reamer gantrys of the Wor- 
den-Allen Co.’s make and 16 radial drills of 
Pawling & Harnischfeger make. The punch 
and shear equipment consists of 16 punches, 
two angle shears; one 8 x 8 x 1% ins. and 
one 6 x 6 x 1 in. and two plate shears, one 
60 x 1% ins. and one 48 x 1 in. There are 
also two rotary planers; one 20-ft. plate 
planer and two bar-bending and straighten- 
ing machines. The 18 compressed air rivet- 
ing machines with which the lant is 
equipped (12 of 70-ton and 6 of 50-ton ca- 
pacity) were furnished by the Hanna Engi- 
neering Works, Chicago. The equipment 
also includes one Lane steam hammer with 
1,500-!b. head; one Bradley hammer, lathes, 
shapers, drill presses, rivet-making machin- 
ery, oil furnaces, etc. The power plant 
comprises a 500-HP. Allis-Chalmers Corliss 
type engine; a Bullock generator, direct 
connected, carrying 240 volts; a Nordberg 
2-stage air compressor, cross compound 12 
x 20 x 36 ins., 110 pounds air pressure at 
receivers; two boilers, and all the acces- 
sories of an up-to-date power plant. The 
company will carry at its plant a stock of 
plates and shapes of about 5,000 tons. This 
is a new feature for the Buffalo district. 
The carrying of warehouse stock of struc- 
tural material, same having been heretofore 
supplied from Pittsburg and Cleveland. 

Hazard is manager of the plant and A. 
Freiburger, General Superintendent. The 
officers of the company are. B. L. Worden, 
President; J. P. Nicholas, Vice-President; 
F. H. Bottum, Assistant Secretary. Jason 
Page is Contracting Enginer, with offices at 
50 Chureh St., New York. The general of- 
fices of the company are at 626-628 Fidelity 
Bldg., Buffalo, N. Y. 


TRADE PUBLICATIONS. 


WIRE ROPE.—Broderick & Bascom Rope 
.Co., St. Louis Mo. Paper; two pamph- 
lets; 7 x 9% ins.; pp. 10; illustrated. 
These pamphlets contain miscellaneous in- 

formation as to “yellow strand’’ rope and 

its use for various purposes. 


MALLET ARTICULATED LOCOMOTIVES. 
~—American Locomotive Co., New York, 
N. Y. . Paper; 8 x,.10% ins.; pp. 12; il- 
lustrated. 


This pamphlet briefly outlines the special 
features and advantages of the Mallet artic- 
ulated duplex compound type of locomotive 
which is now being used extensively in this 
country for heavy train loads on heavy 
grades. It gives illustrations and dimen- 
sions of a number of these engines built by 
the above company for American railways 
and for France, South Africa and South 
America. One of these last is a tank en- 
gine of the 0-6-6-0 class, weighing 63 tons. 
The largest engines are of the 0-8-8-0 class 
for the Erie Ry. and the Delaware & Hud- 
son Ry., weighing 205 tons and 220 tons, 
respectively. 

BUILDING. CONSTRUCTION.—James 
art & Co., New York. 
boards; pp. 204; illustrated. 

The James Stewart Co. was founded in 
Canada in 1845, established in St. Louis in 
1865 and since then has established offices 
in New York, Chicago, Pittsburg, New Or- 
leans, Denver and San Francisco. It is a 
building contractor on a large scale, as this 
book indicates. In its pages will be found 
illustrations and descriptions of office build- 
ings, hotels, public buildings, industrial 
works, power development, heavy masonry 
construction, wharves, docks and grain ele- 
vators executed in this country and abroad 
by the company. The record of work is ad- 
mirably done, the typography is excellent 
and the engraving all that could be de- 
sired. As a record of 60 years of accom- 
plishment, the Stewart Company would not 
ask for a better exposition. 


Stew- 
x 11 ins; 


Fer other Proposal Advertisements 
see pages 51, 52, 53, 54, 56, of Adver- 
tisements and Construction News 
page 46. 





COURT HOUSE. 
Butte, Mont. 

Sealed proposals will be received by 
the Board of County Commissioners of 
Silver Bow County, Montana, for the 
erection of a New County Court House 
at Butte, Montana. 

Proposals will be received up to 2 
o’clock P. M. of March 30, 1910, at the 
office of said Board of County Commis- 
sioners at the Court House at Butte, 
Montana. 

The proposals shall be delivered by the 
bidders in person or by agent at the time 
and place above stated. 

Plans and specifications may be seen at 
the office of said Board of County Com- 
missioners, or at the office of the arch- 
itects, Link & Haire, State Savings Bank 
Building, Butte, Montana. 

A certified check for five (5) per cent. 
of the. contract price shall accompany 
each bid; this check shall be made pay- 
able to the Chairman of the Board of 
County Commissioners, and shall be an 
evidence of good faith on the part of.the 
person or persons making said bid. Said 
check shall be forfeited to the County of 
Silver Bow should the successful bid- 
der, after being awarded the contract, 
refuse or fail to enter into written con- 
tract and give satisfactory bonds. 

Surety Company Bonds from a Com- 
pany duly authorized to do business in 
the State of Montana will be required 
of the successful bidder for an amount 
equal to one-third (14) of contract price. 

Proposals shall be made on the blank 
forms furnished by the Board of County 
Commissioners or their Architects, with 
all the items filled out, 

The right is reserved to reject any 
and all bids. 

See other advertisements for heating, 
plumbing, ventilating and electric ele- 
vators. 

By order of the Board of County Com- 
missioners. 

(Attest) J. H. CRONIN, Chairman. 

M. KERR BEADLE, County Clerk. 
Dated at Butte, Montana, Jan. 22, 1910. 


PAVING. 
CHANGE OF DATE 

OFFICE OF BOARD OF CONTROL. 

Norfolk, Va., Jan. 10, 1910. 

Sealed proposals will be received by the 
Board of Control at its office in the City 
of Norfolk, Va., until 12 o’clock noon on 
the fifteenth day of February, 1910, for 
regulating and repaving with some 
smooth material, parts of Granby and 
Chapel Streets in said City. 

Bids must be made for each street sep- 
arately. 

Specifications with all other informa- 
tion may be obtained on application to 
the City Engineer, Norfolk, Va. 

Certified checks for ten per cent. of the 
amount bid, must accompany each sepa- 
rate proposal, under the conditions set 
forth in “Instructions to Bidders.” 

The right to reject any or all bids is 
reserved by the Board of Control. 

THE BOARD OF CONTROL, 
Norfolk, Va. 





W. T. BROOKE, 
City Engineer. 


POWER HOUSE EQUIPMENT. 
Poughkeepsie, N. Y. 

Sealed proposals for the Power House 
Equipment, Conduits and Piping at Hud- 
son River State Hospital, Poughkeep- 

‘ sie, N. Y., will be received by the State 
Commission in Lunacy, Capitol, Albany, 
N. Y., until 3 o’clock, P. M., on Wednes- 
day, February 16, 1910, when they will 
be opened and read publicly. 

Proposals shall be accompanied by a 
certified check in the sum of $4,000, and 
the contractor to whom the award is 
made will be required to furnish surety 
company’s bond in the sum of $40,000 
within thirty days after official notice of 
award of contract and in accordance with 
the terms of specification No. 1314. The 
right is reserved to reject any and all 
bids. 

Drawings. and specifications may be 
consulted and blank forms of proposal 
obtained at the Hudson River State Hos- 
pital, Poughkeepsie, N. Y., and ‘at the 
office of the State Architect. Complete 
sets of plans and. specifications will be 
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furnished to prospective bid Upon 
reasonable notice to and in th Tetlon 
of the State Architect, Franki! 























Ware, 
Albany, N. Y. 
NOTE: Only bids for th mplete 
work will. be considered. 
T. EB, McGARR, ary, 
State Commission Junacy 
Dated, Albany, N. Y., Jan. 26, 
BRIDGE WORK 
THE SANITARY DISTRICT CHI- 
CAGO. 
TO CONTRACTORS 
SEALED PROPOSALS ADDRE °p 79 


THE BOARD OF TRUSTE OF 
THE SANITARY DISTRI F 
CHICAGO AND ENDOR: 


“Proposals for Metal Work : sheri- 
dan Road Bridge and Wilmette imping 
Station,” will be received by «) Clerk 
of the said Sanitary District «t the 
offices of the said District, on ihe fig. 
teenth floor of the American Tru:: Build. 
ing, Chicago, Illinois, until 12 M Stang. 


ard Time, on Wednesday, Feb. 1910, 


and will be publicly opened by ‘> Board 
of Trustees at a meeting to be held on 
that day, or the first meeting thercatter, 

The work for which said t S are 
invited consists of the furnishi fab- 
rication and erection of metal k for 
Sheridan Road Bridge and WW iimette 
Pumping Station, for the North Shore 
Channel of the Sanitary District of Chi- 
cago, in the village of Wilmette, County 


of Cook, State of Illinois. 

The said work is to be performed in 
accordance with plans, specifications and 
contract furnished by The Sanitary Dis- 
trict of Chicago, which plans, specifica- 
tions and contract may be obtained upon 
application at the said office of the said 
District. 

All bids must be upon blank forms of 
proposal furnished by the Sanitary Dis- 
trict, and shall be made in accordance 
with and to conform with all the terms 
and conditions stated thereon. 

The said Board of Trustees reserves 
the right to reject any and all bids. 
THE SANITARY DISTRICT OF CHI- 

CAGO, 
By Robert R. McCormick, 
President of its Board of Trustees, 
Attest: 
I. J. Bryan, Clerk. 
Chicago, February 3, 1910. 


FORT. MONROE, VA.—February Ist, 
1910.—Sealed proposals, in triplicate, will 
be received until 10.00 A. M., March 3, 
1910, for wire door and window screens 
for eight new buildings, at Fort Monroe, 
Va. Bidders must state name of manu- 
facturers supplying them with material 
and submit corner sample of screen with 





bid. Information on application. Bids 
should be plainly marked as such on en- 
velope or outside wrapper. The United 


States reserves the right to accept or 
reject any or all bids or any part there- 
of. Address ERNEST R. TILTON, Cap- 
tain and Q. M., U. S. A., Constg. Q. M 


Situations Open 


WANTED—Experienced structural steel de- 
tailer for mill-building and beam and 
column work. Apply in person, or address, 
giving experience, references, age and 
salary expect HE HONOLULU IRON 
——— COMPANY, 11 Broadway, ry 

or’ 


WANTED—Good detailers and checkers on 
plate work and gas works detail. Write, 
stating qualifications and salary desired. 
RITER-CONLEY Gas and 
Plate Department, 5-2t 














FG. ky 
Pittsburgh. 


Miscellaneous Wants 


OPPORTUNITY for a ype engineer to in- 
vest $2,000 capital in partnership with a 
village engineer; only engineers ‘amiliat 
with inside computation work and out- 
side field work will be considered, and 
best of references will be requi: _ Ad- 
dress ‘‘K. B. 5,”’ Engineering News, New 
York. __ 5-lt 


FOR SALE 


FOR SALE. 


No. 2 Thew Shovel 


Revolving type in Al condit.on. 
F. 0.. JOHNSON, 
70 Kilby St., Boston 





























5-1t Mass. 















: FOR SALE. 

1—Aveling @ Porter 15 ton Road !0Jler. 
1—50 KW. Direct Connected Set, - »0 % 
1—New Era Elevating Grader. 


F. L. HALL, 
McGraw Bldg., Detroi', Mich. 





















































5-1t 
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GURRENT PRICES OF ENGINEERING MATERIALS 


Syp'ement to ENGINEERING NEWS, appearing in the First Issue of Each Month. 








“4ANGES AND THE BUSI- 


prict 
NESS OUTLOOK. 
1] of trade have rested during the 

a rotations in the material markets 
a ; r advanced nor declined; with 
pF ‘i exceptions. In the iron and steel 
sali -oduction is at a tremendous rate 
oh rently, no let up in prospect; but 
there , acceleration. The principal de- 
aie ‘n the lighter lines and premiums 
are | for prompt deliveries of sheets. 

Me have fluctuated within narrow 
limits; ‘2¢ only important development being 
a poo! -atistical position in tin. 

Anoiber advance in linseed oil carried quo- 
tations to new high levels; turpentine like- 
wise 2avanced about ten cents a gallon and 
paints are sympathetically firm. Brick at 


New ‘York are about $1 a thousand higher 
than iast month. 
‘he commodity markets sharp declines 


In 
have been recorded. The cotton speculators, 
who advanced future prices to such a level 


that spinners in Burope and at home were 
refusing to buy, were forced to unload and 
to-day’s prices, although high, are fully two 
cents lower than & month ago. Grains have 
likewise declined. 

The most notable price changes have been 
made in the stock markets where quotations 
are from ten to twenty per cent. below the 
high figures of the first of the year. Many 
stocks are only @ little higher than a year 
ago. This, in itself, is of little interest to 
the prudent business man, but with the drop 
in prices interest rates have declined and 
bond issues long delayed are coming out. 
This may mean a furtherance of important 
railroad projects that have been postponed. 

Several electrification and development 
schemes are only waiting a favorable oppor- 
tunity to raise funds. 

The labor situation, as far as the train- 
men’s strike is concerned, shows a distinct 
improvement. Both sides are squarely meet- 
ing the issue. The bituminous coal miners 
are uneasy, however, and in the building 
trades the outlook is not promising. 

The agitation regarding the high cost of 
living has continued, but there are indica- 
tions that this will be short lived. 

Congestion on the railroads, particularly in 
the middle west, is growing worse. This has 
been caused by the heavy snows, coupled 
with a large freight movement. The operat- 
ing efficiency of the country’s transporta- 
tion lines, however, greatly increased. The 
latest report of the earnings of the Pennsyl- 
vania system shows this to be particularly 
marked in that instance and others could 
be mentioned, 

Some large work has come out recently; 
this includes a $10,000,000 cut-off around 
Milwaukee by the Northwestern. Contracts 
are pending for about $4,000,000 worth of 
equipment and 50 miles of second track by 
the Norfolk & Western. The Union Pacific 
has awarded contracts for about $5,000,000 
of new lines in Colorado. Several other 
double tracking schemes are in prospect. 
Extensive dock work on the Great Lakes, 
Galveston and Philadelphia is contemplated. 
New highways in New York state will call 
for over $3,000,000. : 

Plans are being prepared for a $3,500,000 
post-office in Washington. A state institution 
at Stillwater, Minn., is to be built. The 
Grand Trunk has extensive improvement 
under way if Montreal. 

The floods in Paris have little interest, in 
® business way, for American contractors 
and the effects in. this country will not: be 
marked like the San Franciséo disaster. 


‘ . 
w 


ef sal 





LABOR. 


The supply of ordinary laborers exceeds 
the demand and it is possible to get outside 
labor for $1.50 per day and foremen at $2.25 
a day. In the skilled branches the inquiry 
is just as marked as ever. At the moment 
there appears to be a pressing demand for 
miners; especially skilled gangs. There are 
more places to fill than men to work. Iron 
and brass founders need pattern makers and 
are unable to get them at 35 cts. an hour. 
Iron molders likewise are scarce and the 
same is true of wood workers. 

Strikes are iminent in many parts of the 
country. The bituminous coal miners are 
getting their demands in shape to present to 
the operators and special unrest is noted 
among mechanics in the building trades ip 
many cities. In New York the disposition 
seems to be to allow the steamfitters to 
fight out their own grievances. 

In the railroad world a concilitory spirit 
is observed. Several railroads have made 
voluntary advances and others are meeting 
their workmen half way. The prospect of 
a general railroad strike is less likely than 
a month ago. 

Immigration during January fell off as 
only 27,907 steerage passengers arrived last 
month compared with 29,651 the correspond- 
ing month last year. 


CEMENT, LIME AND BRICK. 


PORTLAND CEMENT.—A little more busi- 
ness is moving than a month ago, still trade 
is dull. It is said that more Portland ce- 
ment is being used in this city, in the cold 
weather, than usual. The largest work, in 
this vicinity, such as the Catskill Aqueduct, 
the Barge Canal and the Brooklyn Subway, 
is calling for a very large amount of ce- 
ment, but most of these contracts are made 
to extend over a period of years and the 
probable monthly deliveries can be figured 
on in advance. 

The market is firm and the largest mak- 
ers are taking steps to protect themselves 
against any marked increase in business by 
building considerable additions to their 
plants. These are placed so that a favora- 
ble freight rate to the important consuming 
centers can be secured and in this way 
the manufacturers are taking a long look 
ahead. Prices are without change and for 
delivery within lighterage limits New York 
$1.43 per bbl. is quoted. In Philadelphia 
$1.42 is asked and in Boston, $1.52. 

Imported cement is unchanged in price, 
Alsen’s at $2.42 and Dyckerhof’s at $2.43. 

NATURAL CEMENT.—The demand is pro- 
portionately less than in the Portland line. 
The nominal price continues, 80 cts. per bbl. 
delivered along side of dock New York. 

LIME.—The demand is poor with almost 
no inquiry for the cheaper brands. For 
large lots delivered New York City prices 
are as follows: State common, per bbl., 75 
cts.; Rockland-Rockport common, cts. ; 
Rockland-Rockport special, 320 Ibs., $1.37; 
select finish, 350-Ib., net, $1.60; New Mil- 
ford, $1.30. Hydrated lime for brick work 
is $6.50 per ton; for finishing, $9 per ton. 
These prices are for carload lots. 

Adamant wall plaster is $6 per net ton 
delivered at the work. 

PLASTER BLOCKS.—For large lots prices 
are as follows : 


Weight Price 
per sq. ft. per sq. ft. 
Thickness. Ibs. cts. 
apa ee Pere : 4 
rrr Kaigainew 
Oe ee ceenere ies 7 
These blocks are made 32-in. long by 13%- 


in. wide containing 3 sq. ft. of surface. The 
tar blocks are solid but the others are hol- 
ow. 

Plaster boards %-in. thick are 16 cts. per 
sq. yd. 

BRICK.—The demand for brick is good. 
Building in certain sections of New York is 
going forward rapidly and, owing to un- 
favorable weather, the Hudson River brick 
plants are not making any. Considerable 
brick {is in the harbor which is held for 
higher prices. The price to-day is $6.75 to 
$7 per M. an advance of $1 since the last 
refort. Some dealers who are holding out 
declare there will be a scarcity later on and 
then they will easily obtain $7.50 which they 
are asking. 

Seconds 
$5.25 to $5.75 lo 

Boston prices are $7.50 per M. ; 

White enameled brick are unchanged at 
$60 per M. for the American size (8% x 2%- 
in. enameled surface by 4%-in. bed) and 
$80 per M. for the English size (9 x 3-in. 
enameled surfaced by 4%-in. bed). These 
prices include delivering at the work in 
New York City or f. o. b. cars in the East- 
ern and Middle States. 


STONE. 


HUDSON RIVER BLUE.—Business is prac- 
tically at a standstill, that is, as far as 
fl ing and curbing is concerned, but some 
building stone is being used; principally in 
a cheaper form of window sil Some gran- 
ite and Ohio flagging is coming into this 
market, making competition with blue stone 
particularly keen. It is mostly used, how- 
ever, for large surfaces. 

Prices are without change from 
and for delivery, either along side of dock or 
f. o. b. cars, New York prices are as follows: 

Flagging, 6 cts. per sq. ft. per in. of thick- 
ness; g 3-in. thick that will pass New 
York specifications ts 18 to 19 cts. per sa. ft. 
Some 3-in. stone is sold at 17 cts. 
ever 2-in. stone will answer it can be 
at 12 cts. New York with freight added to 
destination. 


and hard brick are higher at 
per M 


cts., and 5 x 20-in. is 47 cts. per lin. ft. 
Belgian bridge, 6 x 24-in. x 5-in. thick is 
60 cts. and 6-in. thick is 72 cts. per lin. ft. 

Promiscuous shapes of building and foun- 
dation stone sell at 70 cts and 74 cts. per 
cu. ft.; dressed stone is 82 ct. to 86 cts. per 
cu. ft. 

GRANITE.—A little more animation is ob- 
served than a month ago, chiefly in the 
building line. For permiscuous shapes of 
Maine granite 40 cts. per cu. ft. is asked, 
dressed granite is 80 cts. to $1 per cu. ft. 


CRUSHED STONE, SAND AND 


GRAVEL. 


CRUSHED STONE.—The demand ts better 
than many people expected, considering the 
unfavorable weather. Prices are without 
change and for full cargo lots of approxi- 
mately 500 yds., delivered along side of 
dock, quotations are as follows: 1%-in., 90 
cts.; %-in., $1.05; screenings, 85 cts. These 
prices are per cu. yd. for trap rock. Lime- 
stone is obtainable at about 5 cts. a yd. 
cheaper. 

SAND.—The demand continues good, clean 
sand being obtainable at 30 cts. and Cow 
Bay at 35 cts. per cu. yd. delivered along side 
of dock. 

White quartz sand is 58 to 62 cts. per cu 
yd. and white quartz grit is 60 to 70 cts 
per cu. yd. 

GRAVEL.—Prices are practically unchanged 
from last month, washed gravel being quoted 
at 65 to 70 cts. per cu. yd. along side of dock 
New York. Pebbles, or roofing gravel, is 
$1.25 per net ton and white quartz roofing 
gravel is $1.25 to $1.35 per net ton 


IRON AND STEEL. 


PIG IRON.—Price changes during the 
month were unimportant; a reduction of 25 
ets. a ton in Cincinnati being the only one 
worthy of note. Silicon irons, however, are 
firmer. 

The buying has been fair and it is pos- 
sible that 500,000 tons may be contracted for 
as considerable iron is being purchased for 
second half delivery. When it is recalled 
that only 200,000 tons were sold in January 
last yeat, the improvement is evident. In 
December, too, transacticns were only 175,000 
tons, but the November tonnage ran up to 
500.000 tons. During the whole first quarter 
of 1909 the total was less than 400.000 tons. 

One of the important sales was 10,000 tons 
to the General Electric Co. for its Schenec- 
tady plant. This same interest is reported 
to be figuring on about 50,000 tens more. 

Steel making iron is in good inquiry, some 
large sales of basic having been made in 
Eastern Pennsylvania. 

A feature of the present market is the 
inquiry from small consumers. The local 
foundries all over the country seem to be 
unusually busy. Several reports have been 
current in reference to sales below $14, Bir- 
mingham. While some scattered lots may 
have scold at concessions of 25 cts. a ton, no 
large lots were contracted for below that 
figure. 

The following quotations are for lots of 
100 gross tons and over f. o. b. cars at the 
points named: Foundrv iron in Cincinnati. 
southern No. 1, $17.75: southern No. 2, 
$17.25; southern No. 4, $16.50. In Philadel- 
phia, northern foundry No. 2X is sold at $19. 
In New York northern foundry No. 2 plain 
is held at $18.50 to $18.75. In Chicago north- 
ern foundry No. 2 is sold at $19 to $19.50; 
southern No. 2 at $18.50. In Pittsburg Bes- 
semer is held at $20 and basic at 8 
Southern No. 2 in Birmingham is $14. 


STRUCTRUAL SHAPES. — No important 
contracts have been placed recently, but the 
leading structural concerns are well filled 
up for the first half of this year, and in 
some cases are refusing to bid on some of 
the work coming out, stating that it Is 
being taken at prices that do not allow a 
profit. The mills are making a little better 
deliveries, but are not yet furnishing mate- 
rial as fast as consumers would like to 
have it. 

“The Iron Age” says that Chicaco fabrica- 
tors are figuring on new work. in adjacent 
territory, amounting to 200,000 tons. The 
Quebec bridge, 60,000 tons. may not be let for 
two or three months, This is the most im- 
portant new work in sight. Several bridges 
calling for less than 5.000 tons are contem- 
plated. Among these mav be mentioned: one 
of 2,500 tons for the N. Y. C. & H. R. R. R. 
a small draw span for the Great Northern: a 
small one for the P. & R. Rv., and another 
for the N. Y., N. H. & H. R. R. An Ohio 
River bridge, calling for 8,000 tons, is being 
figured on. 

Several shops and small buildings call for 
tonnages amounting to 1,000 to 2,000 tons 
each: the most important being 2.600 tons 
for the Memphis Cotton Exchange, taken by 
the Virginia Bridge Co. 

Pacific Coast business is being taken by 
foreign mills in spite of concessions in the 
wav of freight rates. 

The following prices are qucted fn cts.. 
per Ib.. f. o. b. Pittsburg: I-beams and 
channels, 3 to 15-in., 155; over 15-in., 1.65; 
H-beams, over 8-in.. 1.75; angles. 3 to 6-in., 
1.60: over 6-in.. 1.65; zees, over 3-in., 1.60: 
deck beams and bulb angles, 1.80; hand rail 
tees. 2.80. 

Chicago store prices are as follows in cts. 
per Ib.: Angles 3 to 6-in., 2 to 2.10; over 
6-in.. 2.10 to 2.20. The base on beams and 


STEEL RAILS.—Rail business has not been 
as active as last year, but a goodly amount 
was disposed of. Some of the orders booked 
include: 14,000 tons for the M. K. & T. R. 
R. ; 3.500 tons of Bessemer rails for the Har- 
timan lines. An order for the B. & QO. Is 
still to be placed. 


New York, February 3, 1910. 


Tite quality of rails is exciting some inter- 
est and “The Iron Age” comments on the 
Situation as follows: 
me. netable feature of the rail trade this 
winter is that there is less complaint of 










breakage than in severe winters a few vears 
ago At that time the railroads had become 
very precise in their specifications as to sec 
tions and the methods to be follow a by the 
mills In many cases the mill men protested 
against poorly balanced rail which they 
were required to roll, but the railroad of- 
ficials insisted upen having ¢ , 


their own way. 
s, however, they 
to accept ad- 
mills, with the 


In the last two or three ye 
have been more than wil! 
vice from the experts of the 
result that tl 








ey are getting better rails 
nearly every breakage that eae te 
traced to bad wheels, which create a greater 
Strain than the rail was made to “arry 
Railroad men are becon ing more und. more 
interested in steel refined by the ne w electric 
furnace at the South (Chicago) Works 
ee lots, carloads, are 50 cts. a ton high- 
er lg t +4 1! | 5 y 
ey sd fol wing prices, which are for 





an over f. o 7ittsbure: 
Standard sections, 50 to 100-Ib $08 ry 
45-1b., $27: 30 and 35-Ib. $27.50 to $98 50 
20 and 25-Ib.. $27.75 to $28.25: 12 and 14 W.. 
$29; 8 and 10-Ib., $22. Relaying rails can be 
had at $22 to $28, according tu delivery and 
quality. 2 dee 
TRACK SUPPLIES.—Only a small volume 
of business was contracted for during Janu- 
ary, but in view of the large rail orders 
there is no doubt that business in this line 
will be excellent later In the year. Prices 
are unchanged Standard railway spikes 4% 
9/16-in and larger, are quoted at $1.80 to 
$1.85. Boat spikes are $1.80 base : These 
prices are for carload lots and larger f. 0. b 
mill, 10 cts. per keg advance being charged 
for small lots. Track bolts with square nuts 
=a at 2.30 to 2.50 cts. per Ib.. an? 
angle bars 1.50 to 1.55 cts. pe ) “hicag 
and Pittsburg. a 
PLATES.—Business is just as active as a 
month ago The demand comes from all 
parts of the country. Chicago re ports an in- 
quiry in excess of 100,000 tons for ear ma- 
terial; Pittsburg reports are to the effect that 


the car butiders have ordered a large 
amount of material and now there are in- 
quiries in the market for several thousand 


steel cars and steel under frames In New 
York a contract invclving over 5.000 tons of 
7/16 and \%-in, plate, for the Ashokan con- 
tract, was let. 

Two large battleships are to be constructed 
for the Argentine Republic. One will be laid 
down at Quincy, Mass., an the other at 
Cambria, N. J Some 40.000 tons of plates 
and shapes will be required. 

Deliveries are slow and there ts more work 
in sight than the makers can take care of {i 
six months. ; 

Prices are unchanged and for mill 
ments are quoted as f«llows per Ib. : 
thick up to 100 in 


ship- 
: %-in 
wide, 1.55 to 1.60 ets : 


% to “6 in., 1.65 to 1.70 cts Under 
*/;¢ in. and heavier than No. & gage, 1.70 
to 1.75 ets. No. 8 and No. 9, 1.80 to 1.85 
cts. Store prices in Chicago are 2? ets., base 


STEEL CASTINGS.—The price ts largely 
determined by the size of the order and the 
pattern. Open hearth castings weighing from 
100 to 500 Ibs. are obtainable at 2.6 to fi ets 
per Ib. For crucible 


eastinges wel T 

within the above limits, 7% to 9 cts 5 y 
is asked. , 

PILING SHEET STEEL.—The price is 
unchanged but very firm, but it is easier to 
obtain this material than standard struc- 
tural shapes. Prices are 1.60 to 1.70 cts. per 
Ib. f. 0. b. Pittsburg. For an es pecially 
large order these figures might be slightly 
shaded. : 


CASTINGS, GREY IRON.—Manhole covers 
and other simple heavy castings can be had 
at 1.5 to 2 cts. per Ib Columns and more 
intricate patterns are held at 2 to 2.5 cts 
per Ib. 

Building castings are sold at 2 cts. per Ib. 
on the Puget Sound; in Spokane they are 
sold at 2.75 cts. General machinery cast- 
ings are sold at 3 to 3.75 cts. per Ib. on the 
Pacific coast. 

The following figures give the estimated 
cost of building castings, columns and col- 
umn footings per net ton: 


Pig iron, 0.6 ton at $20......:... .. -$12.00 
Scrap steel, 0.4 ton at $15............ 6.00 
Te UW OE Oly biceccecasved devas’ 1.00 
pe eR ee pe meen 5.00 
BPROEE WE bac. wind no ok bebe cmcelans 12.00 

ONE ceo: digk Ghind + dees ae vdaec sok $36.00 


CAST IRON PIPE.—Business is light ex- 
cept in the South, where there are several 
fair-sized orders. The season is a little tco 
early to expect spring business, but there 
are several inquiries in the market for fair 
amounts. The city of Chicago, for example, 
is expected to be in the market this month 
for about 5,700 tons. 

Prices of water pipe are unchanged from 
last month, per net ton f. o. b. cars at 
foundry, as follows: Birmingham. Ala., 4 to 
6-in., $26; 8 to 12-in.. $25; over 12-in., $24. 
In Chicago, 4-in., $28.50; 6 to 12-in., $27.50; 
16-in. and larger. $26.50. In New York. 6- 
in. is quoted at £25.50 to $26. Gas pipe is 
held $1 per ton higher in all markets. Spe- 
cials are held at $50 to $60 per net ton. 


FREIGHT RATES.—The fréight rates, on 
finished steel products, from the Pittsburg 
district, including plates, structural shapes, 
merchant steel and iron bars, pipe, fittings, 
plain and galvanized wire, nails, rivets, 
spikes and bolts (in kegs), black sifeets (ex- 
cept planished), chain, etc., are as follows, 
in ets. per 1 ibs.: Albany, 16; Bucaio, 11; 
Boston, 18; Baltimore, 14%; Canandaigua, 
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18% ; Cleveland, 10; Columbus, 12; Cincin- | SWEDISH STEEL.—The strike in Sweden Length Diameter in inches— _ Curved sheets aaa 
pn OL. ~ FO, 383 Harrisburg. 4 ; is holding up deliveries and for many sizes = "Net pada omy $1 per 100 sq. te < eer ne Sn vance of 
» 18; , 16; ‘0 4 ere A n desi 
Philadelphia, 15; Rochester, 11%; Richmond. Flat here ape ae rei cts. per Ib. base ets Esevec'ged singe 90% #t 22 shaded “shout ion a 'ght be 
20; Scranton, 15; St. Louis, ; Washing- from store. The sizes in most common use B sevvcecctveusese 0.83 1.36 3.15 
ton, 14%. are either sold at the base price or 1 ct. D S55 cities ne See 0.92 1.52 3.50 TRIANGULAR MESH.—The ; t is 1 
WIRE ROPE.—Trade is rather light.  *bove. OT eaastte ose3se Lae 1.65 3.75 changed from our last report. - _,,* 
Prices are unchanged at the following dis- Drill steel, either round, hexagonal or SB ncscreccccccevee 1.34 1.80 4.25 mesh concrete reinforcement q. ~),."*" 
counts from list: Galvanized, 42% and 24%; octagon, is 6 cts. per Ib. for all sizes % to erence 1.45 1.95 4.50 48 follows: al 
plain, 50 and 2%%. In the table the net 2 ins. For sizes 2% to 3 ins. 7 cts. is quoted 1D ..seeevecceseces 1.55 2.20 4.75 Price 100 
prices, per ft, of plain well rope of Swedish "4 3% to 4 ins. is 7% cts. 12 sv eeeeeeeees eevee LTD 2.40 5.25 = -* 
iron are given. The prices of galvanized Hollow drill rod is held at 12% to 15 cts. 14 nc csceccsrceece 1.90 2.70 5.90 
are unchanged from those printed in the for the imported. The American makers of NR IR a ey ekg 2.05 2.85 6.25 Style sec. area Carload aller 
issue of Jan. 6. hollow drill steel do not make any of it RPS aR ae ++ 2.40 3.25 7.20 No. per ft. width. lots. it 
longer than 55 ins., but the prices for these SO edi cacandlhan 2.60 3.50 1.75 ‘ -012 == 
panvcittige j short lengths are about the same as those : . é 
Poa Sr «Ril quoted for imported material. or, ag ag eastern Pennsyl- 8 : 65 78 
Diameter 7wire 19 wire Anvils _ —- — are held at 9 to fused to accept imate OM ehis oom) ‘a 2 ito 1 is = 
n ins, y 5 : . . ) 
7 to rps to — ane b : me on from 80 to 600 Ibs. accumulation and prices tell. | Shortly af- 24 143 1:48 2.08 
A Ta nact eed er a a P R IRO N TEEL.—A scarcity of oi . . 18 
hed eoN Rah vee CAS 5. ww 
Sane 7. : cold rolled material is noted and there is a yaa wn wae ee wie ‘i a stilt be “Oas = 1.45 
MM y& Poa mAN Ca ene’ os 13. shortage in many sizes. Prices for small = - a = ee = a} poe ago. This 28 066 ‘81 Z 
i095 Swe sbcetoawee ‘ \ : pplies particularly 8 scrap. Foun . 8} 
Ve seseeeececeeniey 25.5 28.5 icts from store New York are as follows: stock is dull and unchanged, | 2 ‘Ser o's ot 
BM verse eeeeeeeness i, 40. Refined iron: ioe Sa is fair but the supply is fully = 225 2.20 67 
SZ  ‘bevebentesnedpne Cts. per Ib. : -196 1.96 2 36 
Sere 70. 1,10 13f1n. round and aquare... 2:99 c"icrs for atraleht carloads, of one grade, = 34148 1:20 
Mees 85. if to 4 tn. x % to B16..-20. | 220 + ce 
RIVETS.—Coupled with the large demand re , and 11-16 round & square = 2.20 Per gross ton . — 
for plates there is an excellent inquiry for 8 in. x in. and larger 2.25 4 New York. Chicago. Cleveland. St 3 
rivets. Prices, f. o. b. mill, are unchanged 3 in. x 4 an a ee 250 be steel rails (under 
from last month as follows: Binacemn ae Tigh diye Reopen 2 Rb. civiegacteliy 315% $16.00 to $16.50 $17.00 to $17.75 $17.00 to $17.50 $16.50 cit mH 
ets, % in. and larger, 2.15 cts., base; cone 1% to 2% in. x 8-16 in. & thicker 225 OCS wheal, WOOP DIM. ss wikis cddncie sd “2e0sbdec ccvie 14.00to 1450 .... 
head boiler, rivets, %-in. and larger 2.25 cts. 1 to 1% tn. x 3-16 in... 235 Maleable iron, light.... 14.00to 14.50 ........ ..... 15.00 ee. ... 
base; %-in. and 11-16-in. take an advance i to1e x % peepee ee eeees 245 Heavy steel ........... 1 to 15. 15.50 to 16.00 16.00to 16.50 15.50 16.00 
of 15 ote, and Yin. and 9-16-In. take an Fy $b e Ra f Per net ton 
.3 in Ppa 
i-tn., Glee take an aavanes of | gang = % x in spies busdewnsienste 2.05 R. EB: Wrought Mia nie 17-50 te 18.00 13.75 to 15.25 16.00to 16.50 13.50. 15.0 
above prices are absolutely minimum on % x Li. Ssputsvcucdteres sss rs a “ge re ahad e y 11.25to 11.75 1200to 12.50 11.75 12.09 
contact for large lots, makers charging se haces Bee tar at eer te ‘ Machinery cast .20..: 15.00 to i530 15.00 1 13-30 13.00 to 15:50 ion re 
the usual advances of $2 to $3 a ton to the Tees ‘ Angle bars, steel...--.  .....sseeecse 15.25 to 15.75 ........... we: 15BOto ideo 
ROOFING, CORRUGATED. — Prices are 1 in 7220 280 ef 
— a gig 4 of ot is noted at the 1% x 2% x % GREY ERO 2.30 ity material is made regular widths 
mills and in the principal jobbi ters. | eS pegipereta 5 8 . D o y aa, 20, OV, 34, 3S, 42, 46, 50 5 
Qestations are amamaneed Ph noe a. 1% to 2% ome sbaarveneans Ey 4 REINFORCING MATERIAL. 58 ins. Standard lengths of rolls : 15, 
and for 100 sq. ft. of roof surface are as fol- Beams ........:+...cccccccccce 2.25 BARS, CONCRETE REINFORCING.—The 300 and 600 ft. Cutting to special \neth js 
lows: Carloads, Pittsburg, No. 28 painted, Channels, 3 in. and larger....... 2.25 mills are not catching up on back orders of Charged extra. 
nig ~~ ~. wasvanined. $3. From store, Bands—1% to 6 x 3-16 to No. 8... 2.45 bars to any extent and there is considerable EXPANDED METAL.—The demanii is slow 
od, $a; Ng. om Beam, SESS: aaives. | Norway ici sss: HS SMa Acer caneume, Thine alt mere Hat the, tonnage fa, eeht, for delcy 
» $4.80; . 26, , $2.95; - essemer machinery, Steel ...... i g in- e year, is large. e prices eiy 
ined. $4; No. 28, painted, $2.60; galvanized, Cast steel, base price.............. 7.00 terests, but the scarcity will be marked un- the following table are for small : ntitien 
3.75. Special cast steel, base price...... less the congestion is shortly removed. Quite delivered from warehouse, either New York 
SHEETS.—The leading manufacturer is 14.00 to 15.00 a scarcity exists in cold-rolled bars. The or Pittsburg. For large lots concessions 
practically out of the market as far as new inside base price is 1.5 cts., Pittsburg, but would be made. 
business is concerned. Some of the smaller SWITCH POINTS.—Prices are unchanged it is more a question of getting deliveries : 3 , 
mills are asking an advance of $1 to $2 from last month. The following prices are than | gees just at present. 4 3 5 oa 
over the regular price. Deliveries are 8 to named f. o. b.. mill for switch points in lots High carbon bars made from scrap and - Jj - So. a 
10 weeks behind specifications. Mill prices of ten or more pair: For 60-Ib. rail, 10-ft. twisted while hot are sometimes cheaper > &s a~ ge 
for carload lots are unchanged from last points, $16.25; 15-ft. points, $22.50; for 70- than cold twisted bars. This fact should ee eT 3a « 
month, as follows: Ib. rail, 10-ft. potnts, $18.00 ; ae Zs. jer a ey Pane A rpg in connection Z 3 383 e~ bo 
H -Ib. a ~ft. ints, 50; 15- ces. 8 n 2 Z 
Cts. per Ib.-—, ft Bing $27.75 ; =. “ib. rail. 18-ft. For carload shipments of round or square > = = z* 83 od 
Black. Galvanized. pcints, $30.50; for 100-Ib. rail, $33.50. Ali bars from mills in the Pittsburg District the ® 8s gs es 2. 
i ie eS 1.70 of the above are furnished with three rods, following prices are ruling: = é 3° gs =a Bo 
Nos. 9 and 10........... 1.75 ne except the 10-ft. points for 60 and 70-Ib. richie Cts 
Nos. 11 and 12.......... 1.80 Sia rail, which have only two. Plain. *Deformed. % 18 209 .74 8x3or6tt. 5A 
a) Gf Sor 1.85 2.50 rE -inch and larger. .1.50 to 1.60 to 1.65 | oom d 2Qft. 6! 
Nos. 15 and 16.........: 1.95 2.60 Fh i ny Bg WN me ap Oe isst1e8. Lewin 1% it oo ww fescue 8 
ee 2 Ree 2.20 2.75 7. tor 60-Ib. rail. $15; for 70-Ib. rail, $16.50; ‘%-inch ............ 1.60 to 1.70 1.65 to 1.7: 2 12 16606 «3.56060 (OS xSori2ft. 48 
a 2 8 Seep 2.25 2.90 for 80-Ib. rail, $18; No. 8 frogs hye SR eer 1.75 to1.85 1.80to1.90 3 16 .088) 28 6xS8oril2ft. 24 
Nos. 25 and 26.......... 2-30 8.10 rail, $21; for 100-Ib. rail, $23. Plate frogs ‘-inch ..... AES, 2.00 to 2.10 2.05 to 2.15 3 10 148 50 5.25xB8ori2it 26 
a TT Ree t 3.5 -in, pl for 60-Ib. rail, : d x8ori2ft. 28 
oe Wee inateniga 2.40 3.50 S18: "tor 70st, rail, $20; for S0-Ib. rail, , Bars from stock Pittsburg are usually cut $ 10 267 9 axgorizt 38 
. 1.50, No. 8 f bolted to a %-in. pla ‘ : : . xS8ori2ft. 5. 
Store prices Chicago are as follows: — 90-1b. oa oy $25.50 for 100-Ib. a Prices-are as: folows: 3 400 2.38 3.5x8o0rl2t. 62 
——-Cts. per Ib.-—. $27.50. : ——Cts. per Ib, 3 P a p> vo heh fed 7 = 
° 5 t. 2 
Max: Galvanized. — sprRAL RIVETED PIPE—Prices are un- inch and larger..1.20te180 18010100 6 ‘45 BA OCB Bori2tt. 37 
*** oon }as changed _ trees font aceon oa oon ¥ BRD Spey 1.75 to1.85 1.85to195 6 4 368 126 SxS8orl2tt. 5 
240 Joa; «= swith New ‘York City being Mgured at sg inch <2cIITUIUoot0208 203 t0218 -_ MEFALA. 
2 85 3:40 ong RF ng pane Famed | pnt Foo BRON s iiass Sees 2.20 to 2.30 2.30 to 2.40 eae the baying of copper during 
ve s10' 
4 = $250. For large orders, of several carloads, *The price of deformed bars varies accord- heed ‘seer. As the ante opened electro- 
2.00 2.95 prices are from 12%% to 20% cheaper. ing to the shape and some are held much |ytic was not offered at less than 13.87% cts. 
$10 415 A 100 ft. higher than these prices. but now it can be readily obtained at 13.624 
3°30 455 Thickness Price per ae Twisted bars are held at an advance of 10 ets. Lake co has likewise declined 
. . of With bolted joints complete. os ~~ ‘eo Plain -<- é ati al about %-ct. and is quoted at 13.75 cts. 
agent base prices at mill Pittsburg, — aR. Bg Galvan- Chicago. is 2 ny S40 ong ee coke {3.50 ts. The deel p< ast = ole. 
are es fu nowas Lariests 3 state. SS: in ins. wire gage. — os sont EXPANDED LATH.—Prices are unchanged expected, a et qoagumers _ bought 
jobbers. $1.90; to retailers. $2. From job- 3 20 $12.8 ‘ 30.74 but firm, due to the scarcity of sheets. Stan- eavily during November and December an 
ber’s store, New York, $2.10 is quoted. Cut 7 18 19.76 21.48 . dard metal lath, however is sold at the fol- this copper was to be ship them in Jan- 
wala are SLO Rane, Pitbare and Szi0 | $18 BG Bag ag ing breast . B lt Central One a re ace er cl wa 
aan Fa ae era All these prices : 16 37.58 40.76 56.82 ages tr in cts. per ~ yd. of the orders were oh. a der 13.37% ets. 
. . J ° man e not in 
WIRE.—The base prices, to retailers f. o. : 6 50.06 54.10 74.22 mre Black. Painted. ised. pegged ahbough ae teats frequent 
b. Pittsburg, are as follows: Carloads, an- 10 14 66.42 71.08 96.15 2% Ibs. 11 12 18% inquiries and should a heavy decline ensue, 
nealed, $1.70; galvanized, $2. Less than 11 14 71.20 76.57 102.24 26 Ibs. 1 13 19% would probably buy for distant periods. The 
carloads, annealed, $1.80; galvanized, $2.10. 12 14 83.75 89.15 118.32 25 3 Ibs. 13 14 20% fact that most of the copper now in the 
A 7 — palates is — me helene 13 14 ee an oe 24 8.4 Ibs. 14 14% «21 process of manufacture costs less money 
n ‘or smaller quantities; galvaniz 8 : 4 ial ¥ ts, 1 measure, 
$2.20 for carloads and $2.30 for small lots. is if 108.05 114.89 151.92 Small Lote from ane Price in ots. per pea eye BE ny A rer seete ts such 
Staples are $2.43, Chicago, to retailers in 16 14 117.53 12482 166.58 S simeias as brass, copper sheets and wire. 
less than carload lots. All of these prices 18 12 167.48 175.95 44 Com: oe. i Galvanized. Consolidations of some low-grade copper 
are per 100 Ibs. 20 18 Poh a oo 26 ia rT 30% manag KE st been made and Ai, 
MERCHANT PIPE.—The new list on mer- . 7 p25] 1 16 Fo expec a e larger companies © ‘ 
chant pipe, with revised discounts, con- 24 = ae} ptf P= e 4 24 ie” 1 23 ing in Stlver aed » sgn Began a 
stitutes an advance. New business is rather 4 38 301.32 31489 305.87 This lath is packed 9 sheets to the bundle. inna &. poo fn al ye _ “apes.” 
nom, atteng, time Sees Se ae yee 10 824.81 389.15 430.64 The statistical position is slightly {proved 


are in sight. 
Co. expects to have its new 20-in. pipe mill 
in operation by March 1. 

The new discounts, for mill shipments of 
earload lots or over, are as follows: Black, 
% to 6 ins., 78%; 7 to 12 ins., 72%; galvan- 


The Youngstown Sheet & Tube 


. % to 6 ins., 68%; 7 ‘ , 
The net prices in the following table are 
computed at these discounts: 


Steel Pipe in Cts., 
per ft., f. o. b. Mill. 


o * 


Black. Galvanized. 








*Made in both lighter and heavier gages at 
corresponding differences in price. 


LAG SCREWS.—The price of lag and coach 
screws is unchanged from last month. They 
sold at a discount of 75 and 10% from list. 
Net prices are as follows: 





r—-Price per 

. %-inch. 1-inch. 

3%-inch 40 00 
4-inch 2.55 5.25 
4%-inch 2.70 5.50 
5-inch 2.85 5.80 
6-inch 3.20 6.40 
7-inch 8.50 7.00 
8-inch 3.85 7.60 
9-inch 4.10 8.20 
10-inch 445 8.75 
11-inch 4.70 9.30 
12-inch 5.00 9.90 
BOLTS.—The price of common carriage 


onger bolts. Net prices are as follows: 





DIAMOND LATH FROM STORB. 


pol 
sq 
petsutne fam eree. ae 
gnation : r sq. 
 preerreernncrar + Tbe. 20 
aibh mauke brett tient 27 2.9 Ibs. 18% 
B Special:......... 27 2.9 Ibs. 15 
B: aces euletanh: ae Ibs. 14 
Square Twist .... 24 4 _ Ibs. 20 
Diamond No - +» 8.75 Ibs. 20 
* No -« 8.00 1bs, 1 
“ No. ésacee ss: BOG Iba. 1 


. 26. ‘ 
“ No. 26 Special .. 2. 
Square Twist No, 27... 2:75 


INTERLOCKING PLATES. — The 


higher . 
price and scarcity of sheets lead to the be- 


lief that. there on an advance this 
month. r inter ing steel pla of 24 
age black stéel f, o. b. mill cen se) 
the fcllowing prices are named: 


Ey 


ee Pegg mat 
Under 4 ft. ~ 160 

4 to 6 ft. i 4 oo 
6 to 8 ft. 160 Ibs. 

8 te 10 ft. LB 

9 Ibs. 


sta’ 
for the exports during January were over 
26,000 tons, an increase of fully 7.°))0 tons 
com: the same month |a*t 
Imports, however, are larger than ever be- 
fore; an enormous amount of meta! 's com- 
ing in from South America. 

ROOFING COPPER.—A falling off in the 
demand is noted, yet manufacturers have % 
many back orders on their books that they 
are not at all worried. The pric: !s U2 
changed at 18 cts. base. 


LEAD.—The rapid advances in |)«cember 
were not continued during the las’ mon‘b. 
but large deliveries have been ma‘~ by the 
1 cers. Much of this meta! was sold 
at 0. to 0.30 cts. below price © me 

and in consequence the market for ! 

roducts is rather uncertain. The \merican 

elting & Refining Co. continues © quote 
shipment lead, in 50-ton lots, at «70 cts. 
Spot lead is slightly easier at 472% = 
New o a Lou was 
from ato approximately unc! *" 
5.50 to 5.75 cts. per Ib. 


PIPE.—Considerable bus’ *ss_ bss 
ther fs BO 

= ee eS as ete. 
to consumers ar 

and 6.40 cts. to emall consumers. 


jopbers 
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- LBAD.—A fair demand continues 
at ae “ad it ole 
large summers and an c 
to | ers. 

y —The..market is firm, but 
Sm sae from those of a month 
a % cts. 
“ N.—The rapid and unwarranted ad- 


p 
e price of tin during the month 
f e Pybich was caused by the op- 
: ' reckless French speculators, col- 
1 fell off as much as they 
~ and in as short a time. Apparently 
a interests are attempting to sustain 
pow cet im the face of highly unfavor- 
istics. It is the belief of those es- 
. well ve in the subject that 
or il have to recede, 
st city of spot tin exists in New York 
ecause the U. S. Steel Corporation 


so 

n subsidt companies have purchased 
aT * floating supplies. Stocks in this 
ree however, are large. The world’s 
cou Supplies are greater than at any time 
Mog last ten years. Wholesale lots, 5- 


reels, are quoted at 32.65 cts. net 
gainst delivery of documents New 
Yor mall lots are approximately 34 cts. 
*: -QLLANEOUS MBETALS.—Small lots 
; ils and metal products can be ob- 
rom jobbers’ stores New York, at the 


of 
ta 





fol 1g prices: 
Bis OC 
Br ubes, iron pipe sizes: 
S-idcistkabtessiue 
hin, cho Gita cetaeeaae 
Br sheetB ...ceeeeeees 
Br TOUS -..cccseevecees 
So % & % guaranteed 
Spe . prime western ....... 
Zit HECtS wcccsccccccccseccesesses 


oLD METALS.—Miscellaneous lots of scrap 
meal, amounting to about a ton, can be 


sold ‘o dealers in New York at the following 
ad Ent 
Copper heavy and wire........ -25 : 

Copper, light and bottoms...... 10.239910.30 
Brass, RCAVY sccceceeeeecceses 8.00@ 8.25 
Brass, light ....sccccsccceeces bers 4 6.75 
Heavy machine composition.... 10. 10.75 
Clean brass turnings........... 7.50@ 7.75 
Composition turnings........... 8.75@ 9.00 
Lead, RCAVY .cocecececcccccees ee ee 
Lead, tOR s0cdshsdddessiee'c'e'se'e é 3.50 
Zinc SCPAP .sccccecoccdvecevess 4.50 


LUMBER. 


Price changes in this market have been 
few and unimportant. Considerable mill 
building is ih sight in New England and this 
will call for much material in the spring. 
The railroads curtailed their purchases of 
cross ties and a during the last two 
years and now they will have to buy. The 
cross ties purchased by the railroads in 1908 
were only 73% as many as the year previous. 
Prices in this line have steadily advanced. 

The cutting of timber in Maine and New 
Brunswick has been retarded owing to the 
lack of snow in that quarter. Many oper- 
ators had snow enough to work on before 
the thaw came, and while the conditions 
were far from ideal, there was enough snow 
to make the roads passable, and hauling to 
the landings was going on in fair shape. 

The mills, however, have added to their 
stock as they expect a good trade later in 
the year. 

LONG-LEAF YELLOW PINE.—Trade has 
been quiet. Some of the large contractors 
have been in the market for small sizes, but 
there has been no large trade. For delivery 
from yard, New York and vicinity for ‘‘Mer- 
chantable,” under the 1 rules of the As- 
sociation prices are as follows: 

Price per M. in Yard, New York. 


I hh 


“20 ft. 21 to 26 to 81 to 
Size. base. 25 ft. 30 ft. 35ft. 
8 in. wide and under 


y 
8 in. thick and under. $31 
10 in. wide 





$32 $33 $34 


b 
thick and under 33 34 35 36 


10 in. 
12 in. wide 
by 
2 in. thick and under 36 37 38 39 
14 in. te 
y 
14 in. thick and under 43 44 45 46 
16 in. “= 
y 
16 in. thick and under 45 46 47 4s 
For pieces longer than 35 ft. and less than 
40 ft. add from to $8 to base price. 
NORTH CAROLINA PINE.—The prices 
given below are for the cheaper of 
this lumber. material is about $15 
per M. higher. For pieces 20 ft. long and 
sone in car lots New York, prices are as fol- 
ows: 
2 Size. $18 $21 
4 Wh. insite -$1 ih | See 
2x 6 Mace a% x int<ediccanh 22 
2x 8 fice sn ae 
Roofing boards, either sh lapped or 
tongue and grooved, are as follows: 
Size. Size. 
1x 6 fives ooeGlt «62x 10 fn.. cri A BD 
1x 8 ei casenu WB TXB. iii R 
Soston prices for 6-in. roofing boards are 
$17.50 to is. 


“PRUCE.—The Canadian spruce 

mes into this market, there is considerable. 
all in short lengths of 10 to 12 

lis at concessions of $2 

ginia material. The latter fs obtainable, 
car lots, New York, as follows: 

size. *Length, 10 to-20 ft. 
a, Wilbore nc, Maite ena 
‘ . Ww See ee eeeeetens - 

2 thick by 10 to 


to 4 in. 
29.00 to 30.00 


— ot me 


i) 


2 in. WUBissaniscneecn 


Sizes. 
1 x 6 tol x NN Loo 


“For each additional ft. in length, over 20 
*, add $1 per M: 


carl 
* prin 
cts. ; 


4 «. 24- 50 
ft., Sido: 30-ft., $a’ 

FLOORING.—The best grade and finest 
rain.of long leaf yellow pine flooring is 
39 to nd grade is $36 to $38, and 
the cheapest grade of edge flooring, of this 
wood, is $29 to $31. 

North Carolina pine flooring is $28 to $31. 
All of these prices are for yard delivery 
New York of 13/16 x 4-in. 

FACTORY FLOORING. — Tongue and 
grooved factory flooring of North Carolina 
pine from 2 to 4 ins. thick and 5 to 9 ins. 
wide is sold at nag nt M. f. o. b. Norfolk, 
Va. On cars New York City it can be had 
for per M. 


OAK FLOORING.—The finest grades of red 
or white oak, quarter sawed flooring are 
$90 to $100 per M. in yard New York. Se- 
lected, quarter sawed flooring is $50 to $60; 
selected, plain sawed is $45 to $50, and very 
common oak is $30. 

HEMLOCK.—Some talk is heard, among 
those interested, that prices of hemlock may 
advance. It is well to point out that some 
other woods will have to advance first as the 
other kinds of lumber are now usurping the 
old time trade of hemlock. This ie particu- 
larly true when there is water competition, 
as most of the hemlock is shipped to all 
markets by rail. For carload lots and over, 
in the vicinity of New York, the following 
prices are quoted: 

Prices per M. f. o. b. cars New York: 





Length . 

Size. 10ft. 12ft. 14ft. 16 ft. 
2x es — $23.00 $21.00 $21.00 $23.00 
2 x n. 

2x10 in 21.00 21.00 21.00 18 to 20 
3 x 4 in. to 

12x 12in. 21.50 21.50 22.00 19to 21 
se ae --- 18.00 18.00 18.00 
1x10 in. & 

1 x 12 in 18.50 18.50 18.50 


PILES.—The demand for piles is rather 
limited and, for New York delivery, prices 
are unchanged from last month as follows: 
60 to 64 ft., $7; 65 to 69 ft., $8; 70 to 74 ft., 

.50; 75 to 79 ft., $11; 80 ft. and longer, 


In Norfolk the following prices are named 
for carload lots of yellow pine piles, in cts. 
per lin. ft.: 40 to 50 ft. long, 12-in. butt, 7 
cts., 14-in. butt, 9 cts.; 50 to 60 ft. long, 12- 
in. butt, 8 cts., 14-in. butt, 9 cts.; 60 to 70 
ft. long, 14-in. butt, 10 cts. 

Creosoted piles with 8-in. butt are 16 cts. 
per lin. ft., 14-in. butt 26 cts., and 18-in. 
butt, 34 cts. 

CROSS TIES.—Following an advance of 2 
cts. last month yellow pine ties are again 
from 1 to 2 cts. higher. The following quo- 
tations are named for carload lots f. o. b. 
New York City: 


Cts. each. 
7 x 9-in.—8 ft. 6 ins................80 to 81 
7 x 8-in.—8 ft. 6 ims................ 78 to 79 
Bot NE GU Were intns 6 06 bo wads 00% 78 to 80 
B x¢ Qoimi—B. Pho ince cece eeces ~ een 74 to 76 
6 x 8-in.—8 


; RRP oe 68 to 69 
In Savannah the shorter lengths are sold 
at 50 to 53 cts. 


POLES.—See Line Construction. 


SHINGLES.—The following prices are 
quoted per M. for cypress shingles, New York 
City: No 1 Hearts, 6 x 18-in., $7.50; Primes, 

x 18-in., $6.50; No. 1 Hearts, 6 x 20-in., 
$10; Primes, 6 x 20-in., $8. Pine shingles, 
2X clear, 6 x 18-in., are $4 and 4X best are 
oe White cedar can be had at $5 for 

n. 


LATH.—Prices are firmer and $3.75 New 
York is bottom. 


GUM.—Red gum is $31 to $33 for first 
quality boards and $21 to $23 for common 
ones. 

Sap gum, firsts and seconds, is $20 to $22 
for boards less than 12 ins. wide. Common 
sap gum is $16 to $18. 

HICKORY.—Prices are unchanged as fol- 
lows: For __ pieces, 1 to 2 ins. thick, 
wider than 4 ins., $50 to $66; to 4 ins. 
thick, wider than 4 ins., $72 to ; No. 1 
Common, 1 to 2 ins. thick, wider than 8 ins., 

to $40; Fe to 4 ins. thick, wider than 3 
ins. $45 to . 

BLACK WALNUT.—Prime stuff 1 to 2 ins. 
thick and over 6 ins. wide, is held at $95 to 
$115; No. 1 common, 1 to 2 ins. thick and 
over 4 ins. wide, commands to $65. 

MAHOGANY.—Prices on mahogany. are 
largely governed by individual preference for 
select pieces. The best grade of Mexican is 
$150; second grade, $100 to $110. Cuban is 
sold at $175. 

CHERRY.—The best de of material, 1 
to 2 ins. thick and wider than 6 ins. sells 
at $90 to ; No. 1 common, 1 to 2 ins. 
+ ee than 4 ins., is sold at $45 to 


FREIGHT RATES.—In the following tables 
are given the prices per 4, for whole- 
sale lots f. o. b. Ohio River points. The 

load freight rates, per 100 Ibs., to the 
— cities are as follows: Baltimore, 16 
: ton, 21 cts.; 10 cts.; Cleve- 
Jand, 10 cts.; Detroit, 10 cts.; Indianapolis, 
7 cts.; New York City, 19 cts.; Philadelphia, 
17 cts.; Pittsburg, 10 cts.; Syracuse, 14 cts.; 
Toledo, 9 cts. ? 


YELLOW POPLAR, ROUGH. 


Classification and width-, 
Prime, Common, 

8-in. 4-in. 
Thickhess. and over. and over 
SAR: soctstice $56 $33 to $36 
1%—2-in........ «. BIito 58 35 to 37 
EASE ER 62to 6 Re Pe 
ink ienncem See Ge Sa NM 
Ne eee eek Ss aay Bue 
ea ee tein k  Otn aed boo ee 

; x an . 
are $72 to $77 per M. 


WHITE OAK. 
Classification and width—, 
Al, Common, 
6-in. 3-in. 
Thickness. and over. and over. 
7 See $45 to $47 $30 to $32 
2—2Y-in.......... 47to 49 32to 34 


qn soeres are $18 to $21; plank, from 





CHESTNUT. 
-—Classification and width—, 
Sound 
Al, Wormy, 
6-in. and 3-in. and 
hickness. wider. wider. 
WOMDRG exe deevs to $45 $17.50 to $19 
BEG bs de cures 45 to 47 19.50 to 21 
See eee 46 to 48 20.50 to 22 
WHITE ASH. 
Classification and width, 
Al, Common, 
5-in. 3-in 
Thickness. and over. and over. 
Ser Ser $44 to $48 $30 to $33 
1 2-in. to 52 Blto 34 
2 eee eee 65 to 70 40 to 45 
MD ae duwh one 70 to 75 40 to 45 


Cull boards are $20 to $22 and planks 
$24 to $26. . 4 ; 

CREOSOTING.—For ordinary lumber im- 
pregnated with about 12 Ibs. of oil per cu 
ft. the cost is $18 to $20 per M. 

Creosoted lumber in Mobile, Ala., ranges 
from $32 per M. for 6 x 8-in, to $40 for 16- 
in. stringers. 


GLASS. 


A new interest has come into the common 
glass trade known as the Imperial Window 
Glass Co. The prices of this interest and 
the American Window Glass Co. are practi- 
cally the same. The discounts to the large 
trade for the territory east of the Allegheny 
are 90 and 10% for all sizes of single and 
double strength. The minimum for the 
states of Georgia and Florida is 90 and 5%. 
In ag > Pro i a the minimum dis- 
count is an 5% from the jobber’s list of 
Oct. 1, 1903, : 

SKYLIGHT GLASS.—Small lots, of either 
ribbed or rough skylight glass from store in 
New York, are sold at the following rates: 


Thickness in ins. Price per sq. ft. 
pata whee + 0e0es déde0s 7 cts. 

8 10 cts. 
15 cts. 

Wired glass, %-in. thick, is sold at 25 cts. 
per sq. ft. 

VAULT LIGHTS —Lenses for concrete vault 
light work are sold by the piece and are 
usually made from the mold of the con- 
tractor. A ‘“‘bulls eye’’ 3 ins. in diameter 
is sold at 3 cts., in large lots. 

PLATE GLASS.—Prices have advanced 
somewhat since last summer and are repre- 
sented at the following discounts: For all 
single plates of less than 5 sq. ft. the dis- 
count is 75 and 10%, for plates containing 
from 5 to 10 sq. ft. the discount is 80 and 
5% and for plates containing over 10 sq. ft. 
the discount is 85% from list. 

Polished plate glass is regularly made in 
all widths from to 10 ins., inclusive, and 
of all even inches in length from 6 to 120. 
Also all widths from 12 to 144 ins. advancin 
by even inches and tn lengths from 12 to 208 
ins. advancing bv even inches. Odd and 
fractional parts of inches are charged at the 
price for the next highest even inch. The 
price given below is the net cost of the 
glass of the size given, boxing being 
charged extra. 


ee eee ee ee 








VITRIFIED BRICK.—The price per M. 
varies according to the size, but in general 
both brick and block average SS to 65 cts. 
per sq. yd. f. o. b. factory. Some makers 
are asking 48 to 60 ets. per sq. yd. About 
38 to 46 blocks and 55 to 62 bricks are re- 
quired per sq. yd. 

At these prices brick and block would cost 
from $1 to $1.25 delivered in New York and 
New England States. In Ohio, Pennsy!l- 
vania, Indiana and Illinois they would aver- 
age from $0.75 to $1 delivered 


CLAY PRODUCTS. 


PIPE TILE.—Not much new business is 
coming out and trade is not in as satisfac- 
tory a state as it might be, several of the 
plants having large stocks on hand 

Discounts from the ‘Eastern List’ 
83% up to 24-in.; 78% for 27 and 30-in.: 
for 33 and 36-in. 


are, 
73% 


At these discounts the net 


prices per ft. for carload lots, f. o. b. fac 

tory, are as follows 

2 & $-in...... $0.027 18-in........§0,289 
aus aces 034 20-in. sed 382 
5-in 042 Zi-in.... 4235 
6-in 051 22-in 468 
8-in..... 085 24-in 715 
9-in 102 27-in.. 93 
ar 128 30-in.... 1.21 
Ss .. oe 33-in... 1.69 
BEhn an coxss- ae 36-in . 1.89 


HOLLOW TILE.—The following prices are 
quoted for hollow building tile f. o. b. fac- 
tory Perth Amboy, N 


Price per block 
in cts 


4x 12 x 12 In. i ; 5.25 
& Yo we W.. 6.46 
8 x 12 x 12 In.. &.9 
10 x 12 x 12 in.. 10.5 
13 x 12 x 13 in...... 12.1 
Fireproofing partition blocks are sold at 
the following prices 
Price per block, 
in cts. 
eo £2 2 Rees ‘ 44 
3x 123 x 12 in. ; 4.4 
¢* ¢ & ¢ 24 eee 5 
ee Wh ee ee caches cases aes 6.6 
ORES RE Wii sisc cocctevcas 8.8 


These prices are for orders of over carload 
lots. For quantities in excess of $1,000 worth 
of material, concessions wil! be made. 


ROOFING TILE.—Prices are ‘without 
change. The best grade of roofing tile in flat 
blocks for high grade roofs is sold at $20 
per M. for run of kiln and $30 per M. for 
selected. Glazed blocks can be had at $15 
to $16. These prices are for 6 x 9 blocks 
f. o. b. factory. It requires 258 blocks to 
lay 100 sq. ft. of roof surface and, in con- 
sequence, the price per 100 aq. ft. of roof 
surface would be $5.87 for the glazed blocks: 
$7.82 for the run of kiln, and $10.73 for the 
selected. 

Vitrified tile unglazed, of the French or 
Spanish type, is sold at approximately $8.50 
per 100 sq. ft. of roof surface f. 0. b. factory 
Glass tiles are sold at 60 cts. each It re 
quires 183 of these for 100 sq. ft. of roofing 


TILE, INTERIOR.—It is claimed that a 
very strong trade agreement dominates the 
making. selling and laying of tile and that 
it is difficult for those outside of the associa- 
tion to buy and lay tile. 

In New York, glazed wall tile is put in 
viace for 65 cts. per sq. ft. and floor tile at 














50 cts. 
NET PRICES OF POLISHED PLATE GLASS IN DOLLARS 

Length, + Width,, ft ——_—_—__—__— 
feet. es aes a5. & 35 4 45 5 6 ¢ 8 9. 10 
elena 0.29 0.43 0.56 0.71 1.01 1.18 1.35 1.52 1.69 2.75 3.20 3.50 410 4.60 
BEiw. swiss 0.43 0.63 1.01 1.27 1.52 240 275 3.00 3.45 4.15 5.10 5.85 6.80 7.30 
rs 0.56 1.01 1.35 169 275 3.20 365 410 4.60 5.85 6.20 7.20 8.60 9.80 
BBs bk 0.71 1.27 1.69 285 345 400 4.60 5.50 6.10 7.30 8.50 9.80 11.50 12.80 
| Spee 1.01 1.18 2.75 8.45 °4.15 5.10 5.85 6.60 7.30 8.80 10.80 12.10 13.80 15.30 
3.5 1.18 240 3.20 4.00 5.19 6.00 6.80 7.90 8.40 10.40 12.59 14.20 16.00 17.90 
Sear 1.35 2.75 3.65 460 5.85 6.80 7.80 8.70 9.75 12.20 14.30 16.40 18.30 20.50 
3 ee 1.52 8.00 410 5.50 6.60 7.90 8.70 10.40 11.50 13.80 16.00 18.50 20.75 22.00 
| Sa Pe 1.69 3.45 460 6.10 7.30 8.60 9.75 11.50 12.80 15.30 17.90 20.50 23.00 27.00 
Mere 2.75 4.15 5.85 7.80 8.80 10.40 12.20 13.80 15.30 18.30 21.50 26.00 29.00 32.50 
Ree tes 3.20 5.10 6.80 8.50 10.80 12.50 14.30 16.00 17.90 21.50 26.49 20.50 24.00 38.00 
RRS SS 3.50 5.85 7.80 9.80 12.10 14.30 16.40 18.50 20.50 26.90 20.50 24.50 28.80 43.00 
Peer 4.10 6.60. 8.60 10.50 13.80 16.00 18.20 20.75 22.00 29.00 24.00 88.80 44.00 48.50 
Ei >a tan eas 4.60 7.30 9.80 12.80 15.30 17.90 20.50 23.00 27.00 22.50 38.00 43.00 48.50 60.00 

PAVING MATERIALS. DUCT TELEPHONE.—Prices are a little 
GRANITE BLOCK.—Dealers in granite firmer than a month ago and the demand has 


block are looking forward to the coming 
season with an unusual amount of interest. 
Much new work is coming ovt and the satis- 
faction which some of the granite block put 
down in the last two years is giving makes 
them hope that this year will show an in- 
crease over the last one, which was excel- 
lent. For delivery in New York Cape Ann 
granite, in the old style block, is $1.50 per 
sq. yd. Dressed block to lay with the joint 
not more than %-in. is $1.80 per sq. yd. 

ASPHALTUM.—Business is practically at 
a standstill not only for paving but water- 
proofing work. Prices, however, continue 
firm. Refined Trinidad asphaltum is $25 per 
net ton and waterproofing asvhaltum is $27 
per net ton for the best grades. California 
grades are hicher at $26 to $30 f. 0. b. New 
York and $16 to $19 at point of shipment. 

ROAD OILS.—Competition is particularly 
keen and some sellers are aggressively go- 
ing after business. For 30% asphaltum ofl! 
4 cts. per gal. f. o. b. 3 
Texico macadam asphalt. 90% to 95%. 1s 
10 cts. per gal. in bulk f. o. b. New York 
or Philadelohia. A or X tarvia in barrels 
is 8% to 9% cts. per gal.: B grade, In bar- 
rels, is 7 to 8 cts. 1. 


PAVING BLOCKS. WOOD.—For long leaf 
vellow pine blocks having not less than 20 


Ibs. of off per cu. % the following prices are 


asked per sq. yd. f. o. b. New York City: 
% ins. thick, $1.70; 3% Ins. thick, $1.60, and 
4 Ins. thick, 10. These prices may vary 
slightly the different specifica- 
tions, not more than 15 cts 
per sq 





Improved. The general asking price is 4% 
to 5 cts. per duct ft. for delivery in this city, 
but this can be shaded for a desirable order 


LINE CONSTRUCTION. 


TELEGRAPH WIRE.—Quite an improve- 
ment is noted in the demand. Prices are 
unchanged, the inside one being for ordinary 
steel while the outside price is for extra best 
steel. The sizes are in Birmingham wire 
gage and the price in cts. per Ib.: Nos. 6 
to 9 Is 4% cts.: Nos. 19 to 11, 3% to 4% 
ets.; No. 12, 3% to 4% cts.: No. 14, 3% to 
5% cts. Actual freieht is allowed from point 
of manufacture. Trenton, N. J., when it 
does not exceed 25*cts. per 100 Ibs. 

WIRE, COPPER TRANSMISSION.—The 
demand ts not at all active and 15.25 cts 
is the quotation for No. 8 wire and heavier 
hoth bare and insulated, in carload lots New 
York City. Grooved trolley wire !s held at 
an advance of 0.25 cts. per Ib. over the base 
price A more comprehensive statement of 
conditions In the copver market will be 
found in the review of that market under 
the heading “Metals.” 7 

ALUMINUM WIRE.—With copper &s cheap 
as It Is there ia very little demand for alum- 
fnum wire. The price is unchanged at 31 
cts. base. 

INSULATORS.—Glass insulators fn tots of 
more than 1,090 and less than 10.009 are 
the following prices per 1.000: 
Double petticoat 20 oz., + Western Union, 
$90.25: No. 2 cable, $53.90: No 4 cable. 
$210: Muncie type, 7-in.. $236.50; No. 3 
triple petticoat, 4%4-in., $90.76 
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5 ‘9. 5, 
POLES.—White cedar poles f. o. b. Rex, 55% heavy, 60%; medium, 60 and 10%; Ne ersey from Lee ferry PITCH.— 
Mich., freight rate to Chicago 12 cts, are light, 60, 10’ and 10%; shoulder, 75%; stand- Dayéase City; points on the north and ast wate wooing ptm sold at; 13S and 
quoted by the Backus-Judéd Lumber & Coop- ard, 70 and 10%. shore of Staten Island between Bridge Creek per 100 tons, delivered New y. °° 815 
erage Co., Minneapolis, Minn., as follows: The net prices of leather belting per ft., (Arlington) and Clifton, both inclusive, and : ow % 
Siinn dio figured at the above discounts are given in {ncluding Elm Park, tina and Shooters ae qRMENT.—Prices un. 
Length. ~siegaamiaineias the following table: Island. In Brooklyn, from 69th St., Bay at $05 bs pag Foofing cemen - quoteg 
jin. g;Diameter at top. LEATHER BELTING, PRICE PER FT. foland City” Pot COV® Astoria, Long Gaxum—prices are unchange’ 1 as 
OF Ws sskseida dest $0.60 $1.00 $1.45 Width, ins. Extraheavy. Heavy. Light. ag lh <A 8 
_ Biseereperepese 2s: pn oe DS viuadescoul 1 $0.078 OILS AND PAINTS. Navy, 0%, ¢ts.; pleniters soc” U. 8. 
SD vente sanduaweses 3.75 = 4.75 162 J 117 ted * P rs spun m, 24 
40 cresessseseceres +) Sa OAS 215 172 156 = LINSEED OIL.—The remarkable advance 
am soxsonnpochesess 7s0%) vale as et re 24 -195 in the price of linseed ofl, which has been ROPE.—Prices are unchanged = ~ jag 
a p. 2.00 -_ -288 -235 going on for the last six months continued ™onth as follows: Pure Manilas « high. 
Cedar poles shipped from the state of 435 = during January and oil is now at higher = bre pe in %% reel second ie, 7% 
Washington are quoted by R, B. Dowie Pole 54 ‘48 "39 figures than before in years. These high ~ ib Pa 4 sisal esirable qualitic 714 ots 
Company, 432 New York Block, Seattle, "6 58 “465 prices are caused by an abnormal increase atl a de Fp Pima ga iM 8 cts: 
Wash., as follows: 76 675 = in the cost of flaxseed, it having sold as vig — ‘3 tm og Ib. Jute: Yin’ 
Length Diameter Price ‘87 73. 62 tet ne Sa att *-~ ian See cua’ ct laws rile ae 
eng F . 48 ¢ s S ov 
in ft. at top. each 97 86 .70 than 50 cts. a gal. the present, price of 77 i aon ASE _the manuf Ts of 
20 8-in. $2.40 1.08 96 ‘78 to 78 cts. will be appreciated. There seems Cts. per 100 sq. ft. on Jan 1) o 50 
35 “ 2.80 1.20 1.06 85 to be no substitute for ofl on good work, and rather limited. The following Th ply tg 
40 “ %.20 1.30 1.15 94 as the price of ofl has not seriously affected for carload lots, f. 0. b wing quo's ‘ons are 
45 9-in. 4.50 1.52 1.35 1.09 the cost of painting the present high figures in most general use: O° sizes 
50 ‘ 5.00 1.73 1.53 1.28 are likely to continue until a new crop of s ‘ 
55 ws 5.50 1.95 1.73 1:40 seed comes into the market.” Boiled oll is Per '\) sq. tt 
60 “ 6.00 2.16 1.92 1,56 usually at an advance of 1 ct. per gal. over Vermont, sea green........... $4. $4.50 
65 “ 9.75 2.37 2.10 1.72 raw. Pennsylvania, Bangor ribbon.. 4.) 4 45 
70 a 10.50 2.60 2.30 1.87 Maine, Brownsville No. 1.... 6.) 9 775 
0 - ‘38 2.82 2.50 2:05 SPIRITS TURPENTINE.—Prices have ad- Maine, Brownsville No. 2..... 5.80 > Bp 
80 “ [ae URReReseechiesad 3.25 2.90 2.83 vanced steadily; perhaps in sympathy with TOD och Ces setel 6vebs ees ve cove 10.59 to 12.95 
; eee YF 3.45 2.82 linseed ofl although there seems to be rm Unfading green ............. 4.5 5.00 
Chestnut poles, f. o. b. Mechanicville, 06. .- Wick ee 4.60 3.75 reason for it. Spot turpentine is 63 to 64 Genuine Bangor ............. 5.0 6 
N. Y., are quoted by T. C. Luther of that e ets. per gal. in New York, an advance of 9 ; > 6.50 
cies an wellene LUBRICATING OILS.—Prices are un- cts. per gal. compared with Iast month. In | ASBESTOS PRODUCTS.—The pr 
Price each. changed from the last report. The price Savannah, Ga., the price is 60 cts., and the bestos building felt and sheathin« as- 
paaan rn , varies according to the classification by man- same figure is quoted In Charleston, 8S. C. than ton lots is 3% cts. per Ib. for ~~ 
Length ~ Diameter at top———, ufacturers or jobbers. In many cases engine weighing from 6 to 30 lbs per 100 light, 
in feet. 5-in. 6-in. 7-in. oF cylinder oil is sold at a higher price, PETROLEUM —_PRODUCTS.—Pennsylvania cts. per Ib. is charged for the © ft.; 
gen ope 5 $2.00 $2.50 $2.75 under a special or trade name, than the re- i! is 3 cts. per bbl. cheaper. The Standard weighing from 45 to 56 lbs > 100 
rere 2.50 2.75 3.25 fined oils. In general, however, the follow- Oi! Company gives the price of crude oll in MiN board is made in standard shee's, 49 
Be eepeian 2.75 3.25 4.00 ing price prevails to large consumers of bbls. at the wells as follows: Pennsylvania, 49 ing, and 42 x 44 ins. It varies 1 ivy” 
ces os Oke 8.25 4.00 5.50 approved credit who buy in 5-bbl. lots or second sand, and Tiona, $1.40; Mercer black ness from 1/32 to %-in. and In weiss) ne 
eee 4.00 5.50 7.50 larger: 90 cts.; Corning, 79 cts.; New Castle, 87 9 to 97 Ibs. per sheet. The net ;: ~y 
4 ocean 5.50 7.50 9.50 Cts. per gal. cts.; North Lima, 84 cts.; Indiana, 79 cts.: 100-Ib. lots is 5 cts oer ib ce in 
*Cylinder, light filtered........... .-23 to 32 ‘Illinois, 60 cts.; heavy, below 30 gravity. 52 ~ Transite, asbestos wood, used * 
FIR CROSS ARMS.—Prices are unchanged Cylinder, dark ............ss0s000. 20to27 cts. In the local market petroleum from proofing, ventilators and smoke jack: cove, 
since the last report and are represented by *Cylinder, steam refined............. 14 to 22 tank wagon delivery is 8% cts.; auto-naphtha P é. ntilators and smoke jack omes 


the following quotations: 
Price per arm in cts. 
A 





tc 
Pacific New 
Size, 2% x 4% In. Coast. Chicago. York. 
B Sh, DOG. i. ceee dies 8 13 15% 
4 ft., 4-pin..... or 11 18% 21 
© 2h, Oeics ipccnesece: ae 26% 28% 
6 ft., 4 and 6-pin..... 20% 81% 36 
8 ft., 6 and 8-pin..... 28 43 48% 
10 ft., 8, 16 and 12-pin. 37 55% 67% 


POLE STEPS.—Galvanized pole steps, per 
100, are quoted as follows: Size 9/16 x 9-in., 
$2.44; % x 9-In., $3; 9/16 x 9-in., $3.31. 


MILL SUPPLIES. 


SHAFTING.—Deliveries are slow but prices 
are unchanged. Cold drawn steel shafting 
is sold by the makers at 55% discount, in 
carload lots, and 50% discount in less than 
carload lots. The following prices, per ft., 
are based on less than carload lots: %-Iin., 


4.15 cts.; 1-in., 7.30 cts.; 1%-in., 11.50 cts. ; 
1%-in., 15 cts.; 1%-in., 20.50 cts.; 2-in 
25.50 cts.; 24%-in., 38.75 cts.; 2%-in., 41.75 
cts.; 2%-in., 50 cts.; 3-in., 60 cts.; 3%-in., 


90 cts.; 4-in., $1.27%; 4%-In., $1.78; 5-in., 
$2.35; 5%-in., $3; 6-in., $3.85. 

CHAIN BELTING.—Chain drives of the 
Morse type which are made in sizes from 
1 HP. to 5,000 HP. at speeds from 3,000 to 


100 r. p ° 

Prices are as follows: From 3 HP. to 10 
HP., 30-in. centers complete, with two 
sprockets, $7 to $8 per HP.; from 10 HP to 
23° HI 86-in. centers complete, $5 to $6 
per HP.; from 25 HP. to 100 HP., 60-in. 
centers complete, $4 to $5 per HP.; from 100 
HP. to 500 HP., 72-in. centers complete, $3 
to $4 per HP. 

RELTING.—Further advances in the prices 
of leather belting have been made by manu- 
facturers and rubber belting is likewise 
higher than a month ago. The increased 
prices are due to the greater cost of raw 
material In both instances. The revised 
discounts on rubber belting are as follows: 
Competition, 70 and 10%; standard, 60 and 
10%; best grades, 50 and 10%. 

The following discounts are named for both 
single and double leather belting, being un- 
changed from a month ago: Extra heavy, 


TRADE PUBLICATIONS. 


DREDGES.—Wetherill Bros. Machine Co., 
Chester, Pa. Paper; 6 x 9 ins.; pp. 32; 
illustrated. 

The Wetherill Co. manufactures hydraulic 
dredges and clam-shell and orange-peel 
buckets. The above pamphlet is a list of 
the various types of machines which they 
have in stock or will manufacture. 
ASPHALTIC ROAD SURFACING. — The 

American Asphaltum & Rubber Co., 600 
Harvester Building, Chicago, Ill. Paper; 
6 x 9 ins.; pp. 22; illustrated. 

From specifications for “permanently wa- 
terproofing and binding macadam _ road- 
ways’ given in this pamphlet, we take the 
following extract as showing how the com- 
pany proposes to use asphalt in road con- 
struction: 

On the wearing surface, which must be 
perfactly dry, there shall then be applied 
the binding and waterproofing material 
known as ‘Pioneer’? road asphalt produced 
by The American Asphaltum & Rubber Co., 
of Chicago, Tl. (or an asphalt equal thereto), 
conforming to the analysis given below, 
poured at a temperature between 300° F. 
and 325° F., and about 2 gals. of asphalt to 


Neutral Olls, filtered: 
Stainless white, 32 to 34 gravity...28 to 29 


Lemon, 33 to 34 gravity......... .-17 to 19 
Og err eeeror rr yrs 15 to 18 
CORRE  CRNO OR oi oo 6 0 0050 60 bbs se ve 63 86 15°to 17 


*Prices vary according to test. 


GRAPHITE LUBRICANTS.—The price of 
graphite lubricants varies according to the 
brand name, The prices, per pound, in bar- 
rel lots, to the small consumers are given 
as follows: Bagine flake graphite, 12 cts.; 
oiled graphite, 20 cts.; car box grease, 8 
cts.; gear grease, for electric cars, 4% cts.; 
cup grease, 15 cts; axle grease, 8% cts.; 
automobile graphite grease, 16 cts. 

Large consumers and jobbers can obtain 
considerable concession from these figures. 

PACKING—Valve and stuffing box pack- 
ing is sold at the following prices per 
pound: Asbestos wick and rope, 13 cts.; 
sheet rubber, 11 to 13 cts.; pure gum rubber, 
40 to 45 cts.; red sheet, 40 to 50 cts.; Jen- 
kin's “‘96"" packing, 60 cts. 

FIRE HOSE.—The standard grade of un- 
derwriter’s cotton rubber-lined hose, 2% ins. 
in diameter, warranted 350 Ibs. pressure, is 
sold in 50-ft. lengths, complete with coup- 
lings, at 65 cts. per ft. Common hose, 2% 
ins. in diameter, tested to 200 Ibs. pressure, 
is 35 cts. per ft. 

COTTON WASTE.—Standard cotton mill 
waste is practically unchanged from last 
month No. 1 clean white waste is 9 cts. 
and B. grade 8 cts. per Ib. These figures 
are named for single bale lots in New York. 

HIGH SPEED STEEL.—The selling of 
high speed tool steel is such an expensive 
proposition that it is difficult to give any 
accurate quotations. 

The U. S. Government recently bought 
some special analysis steel at 37 cts. per Ib., 
and the large railroads pay around 50 cts. 
per lb. for their materials. 

The well-known brands are quoted at 65 
ets. in small lots. 

LIGHTERAGE LIMITS.—The free deliv- 
ery of “Lighterage Limits’’ in New York 
City are as follows: In Manhattan, from a 
point opposite the Fort Lee ferry south 
along the Hudson River around the Battery 
and north along the East and Harlem rivers 
to the Jerome Ave. bridge at 155th St. In 


the square yard shall be used. -When the 
asphalt has been applied for a distance of 
about 25 ft., fine stone chips or screenings, 
free from dust, shall be spread thinly over 
the hot asphalt and immediately followed by 
rolling with a 10-ton roller. Two men with 
brushes or brooms should follow roller and 
sweep any loose screenings onto places 
where asphalt shows through, until the as- 
phalt has taken up all the screenings it will 
hold. The portion of roadway thus finished 
any one day may be opened up to traffic 
the following morning. No asphalt should 
be applied when the weather is below 32° F. 

Besides the specifications there are a few 
pages of text relating to the present demand 
for improved macadam. A number of hand- 
some illustrations are given, showing roads 
which have been surfaced with ‘Pioneer’ 
asphalt and stone screenings. A few tes- 
timonials are given. The company states 
that it owns mines in Utah containing large 
deposits of asphaltic lime rock and gilsonite; 
also, that besides supplying asphalt for road 
work, it manufactures and sells mineral rub- 
ber pipe coating and various asphaltic pro- 
ducts for roofing, paving and other pur- 
poses. 





and stove gasoline 13% cts. 

Fuel oil in tank cars {fs quoted at 95 cts. 
to $1.05 per bbl. of 42 gals. at seaboard 
points. 


PAINTS.—A continuation of the good de- 
mand observed all winter for white lead is 
evident. The sharp advances in the price of 
lead made by the trust in December found 
dealers bare of paints, and in consequence 
there has been a fair buying even at the ad- 
vaneed price. 

The prices of white lead in oil, or dry, 
are as follows for lots of 500 Ibs. and over: 
In 100, 250 and 500-lb. kegs, 7% cts. per 
Ib.; in 25 and 50-lb. kegs, 7% cts. per Ib. 
Red lead and litharge in bbls., % bbls. and 
100-lb. kegs is 7% cts. per Ib. 

Brown metallic is $16.50 to = per ton; 
red metallic can be had at $14 to $18 per 
ton. American Venetian red is sold, in ton 
lots, at 75 cts. to $1.50 per 100 Ibs.; English 
at $1.15 to $1.60 per 100 Ibs. 

Graphite bridge paints with an asphaltum 
base are quoted at 65 cts. gal. in car 
lots and 70 cts. per gal. in bbl. lots. 

Graphite paints with a linseed oil base are 
much higher, especially considering the high 
cost of oil. The best grades are about 95 cts. 
to $1 per gal. in bbl. lots and 90 cts. in car- 
load lots. 

Hydrex preservative paint is sold at 75 cts. 
per gal. in bbl. lots New York. 


MISCELLANEOUS. 


PAPER.—The market is quiet. Hydrex 
waterproofing felt is quoted at $1.25 per 
100 sq. ft. Deafening felt, 6 and 9 Ibs. to the 
sq. ft. is $40 per net ton. Red rope roofing 
is $1.75 per roll of 250 sq. ft. for one ply. 
Tar paper, in rolls of 400 sq. ft., is $31 per 
ton in carload lots. Other prices are as fol- 


lows: 
Per roll of 
Tarred Paper: 1 aa, tt 
Standard 2-plvy, 49 Ibs........ cove’ OD 
Extra heavy 2-ply. 45 Ibs......... 55 
Standard 3-ply, 60 Ibs........ Veud .65 
Extra heavy 3-ply. 70 Ibs........ .75 
Per roll of 
Rozin Sized Sheathing: ae Se 


in standard sheets, 26 x 48 ins., 42 « 48 ins 





and 42 x 96 ins. The prices f. 0. b. factory 
Nassau, N. H., are as follows: me 
Thickness. 
1/8-inch ..... ey 
3/16-inch . ‘12 
1/4-inch .. 18 
5/16-inch oy) 
3/8-inch 4 
7/16-inch ‘98 
DEE “s'eietbaksnoas dete .) 
9/16-inch ‘38 
Eo eee 40 
3/4-inch ...... 44 
7/8-inch 48 
Be. niocses Cab ae es daoen se 2 The 52 
2M. SIOMODs csosenccésececrce 10 Ibe 6 
SEE. ET 6 0tiwsicotebiasy -12 Ibs 4 
ay. NE 0 664.000 ccsaeeness -14 Ibs .72 
OED <oninncdsedteéncave 16 Ibs 80 


WATERPROOFING.—The prices for car- 
load lots, f. o. b. cars New York, are as 
follows: Hydrex waterproof felt, $1.25 per 
100 sq. ft.; Hydrex compound ‘‘A,”’ 26 cts, 
pe gal; Hydrex compound “B,”’ 18 cts. per 
own -e~ “a9 ag cement is $30 per 
» In car lots, f. 0. b. cars New Y< 
hy pt my Saba 
sphaltum, for waterproofing, 
$25 to $27 per net ton. 


VAULT LIGHTS.—See Glass. 

EXPLOSIVES.—Dynamite, of the kind 
usually used by contractors, is approxi- 
mately 11 to 13 cts. per Ib. f. o. b. factory 
in ton lots. Blasting powder, classified as 
“soda’’ grade, is sold at $1.20 to $1.40 per 
keg or Ibs. in lots of 10,000 Ibs. The 
following prices prevail on Trojan in car- 


is sold at 


load lots, minimum 24,000 Ibs., f. o. b. 
Pacific Coast points: No. 1, 13% cts.; No. 
2, 10% cts.; No. 3, 10 cts. They have a 


disruptive force equivalent to 60%, 40% and 
30% of nitro-glycerine. ‘ , 


Exploders, per hundred, are sold at the 
following prices: 4 ft., 60; ft., $4.10; 
8 ft.. $4.60; 10 ft.. $5.10; 12 ft., $5.60; 16 


ft., $6.60; 20 ft., $7.50; 24 ft., $9.40; 30 ft., 
$12; 36 ft., $14.60. - 

Caps in lots of 10,000 are $7 to $8 per 
thousand. 

Blasting machines for 10 holes are $12; 
25 holes, $20; 50 holes, $40; 100 holes, $60. 











by means of its ra 


3 cents per word set solid 
4 cents per word set single leaded 





O fill the ever-recurring vacancies in his staff of skilled employees is a question 
that vexes every manufacturer and employer of Technical Help. 

ENGINEERING NEWS, the leading publication in the field of Civil, 

Electrical, Mechanical and Mining Engineering, offers a solution of this problem 


SITUATION OPEN 
COLUMNS 


RATES: 


We should be pleased to give further information on this subject up 2 
request to the ‘‘ Classified Department.’’ . 


4% cents per word set double leaded 
$1.50 per inch displayed 
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